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& QUIT M AN.—This company 


has filed its charter at Shreveport, La., to 
build a line of about twelve miles long, con- 
necting the points named in its tithe. The 
incorporators and directors are D. C, Rich- 
ardson, Pres.; W. F. Taylor, Vice-Pres.; C 


R. Lawhon, Secy.-Treas.; J. D 
J. LD. Batchelor, rhe D. C 
lor Lumber Co., of Bien 
to be interested. 
CAIRO @& 
Kentucky, 


Chipman and 
Richardson-Tay- 
ville, La., is said 
Capital, $100,000, 
NORFOLK.—Incorporated in 
with a capital stock of $500,000. 


rhe incorporators are L. W. Goode and B&B, E. 
Weston, of New York, and M. W. Kelly, of 
Madison, Wis.; W. A. Usher, R. E. Lock- 
ridge, B. A. ‘Neal, H. C. Neal, E. 8. Beau- 
mont, Arthur E. Thomas, F. R. Allen and 
C. B. Goode, residents of Mayfield, Ky. The 
road will extend from Fort Jefferson, in Bal- 
lard County, on the Mississippi River, to 


Bristol, Va., 
ginia, 


Tennessee 


near the junc 
North Carolina, 
line 


tion of the Vir- 
Georgia, Kentucky and 
It will pass through several 


counties in the state that are now not 
touched by railroads and will therefore, de- 
velop entirely new territory 
CALIFORNIA.—The Delta Consolidated 
Mining Co., of Bayles, Cal., will begin this 
spring the construction of seven miles of rail- 
road to connect the mine property with the 
Southern Pacific Railroad at Delta. Large 
bunkers will be erected here, into which the 


ore from the mines will be 
which it can be quickly 
Pacifie cars The construction of these and 
other improvements will begin in April, ac- 
cording to a statement made recently by aa 
official of the company, 

CANADA.—A bill will be presented to the 
Dominion Parliament providing that at least 
10% of a railroad must be completed within 
two years from the of its incorporation 


dumped, from 
loaded into Southern 


date 


and 10% more in the second and third years, 
If the line is not completed within five years 
the charter becomes void. 

CANANEA, YAQUI RIVER & PACIFIC.— 


The concessions held by KE. H. Harriman and 


associates for building a branch of the 
Cananea, Yaqui River & Pacific R. R. be- 
tween Nogales, Mexico, along the interna- 
tional border between Nogales and Naco, 


Mexico, is to be amended to provide for ex- 
tending the line trom Naco to Juarez, a dis- 
tance of about 150 miles. The Nogales-Naco 
line will be 100 miles long, and must be fin- 


ished in 14 months. The Mexican Govern- 
ment plans to have the whole interna- 
tional border protected by a continuous line 
of railroad. E. A. McFarland, Tucson, Ariz., 


is Ch. Engr. 

EVANSVILLE TERMINAL,-—Incorporated 
in Indiana to build a railway from Evans- 
ville to Newburg, Ind., ten miles. Capital 
stock, $200,000. The directors are A. We 
Karges, M. 8S. Sonntag, W. H. McCurdy, 
James V. Rush, Fred. W. Reitz, William A. 
Koch, Louis A. Dana, A. P. Lahr and 
Charles W. Hartmetz, of Evansville, Ind.; 
and Charles W. Brizius and Wesley Wilson, 
of Newburg, Ind. 

GRAND TRUNK PACIFIC.—Contract has 
been let for construction on the Grand Trunk 
Pacific 100 miles east from Prince Rupert, 
to FOLBY, WALSH & STEWART, of St. 
Paul, Minn. This is one of the heaviest 
pieces of work on the Grand Trunk Pacific 
and involves $11,000,000 expenditure. Con- 
struction is to begin at once, and 1,000 men 
will be employed as soon as they can be se- 
cured. 

KANSAS CITY, MEXICO & ORIENT.—The 
construction force on this railway will be 
greatly increas«d in a few weeks, it is re- 
ported, and an effort will be made to com- 
plete the line to the crossing of the Rio 
Grande during the next 18 months. The 
route has been located, and most of the 
right-of-way obtained. When the gap be- 
tween the Texas division and the line south 
from Kansas City is finished, construction 
work will be concentrated upon the line be- 
tween San Angelo, Tex., and the Rio Grande. 
The road will cross the Southern Pacific at 
Alpine, where division terminals will be es- 
tablished. The Rio Grande will be crossed 
five miles from Presidio del Norte It is 
about 300 miles from San Angelo to this Rio 
Grande crossing point. Considerable heavy 
construction work will be encountered on the 
last 50 miles of the route. The line between 
San Angelo and Alpine will split a territory 
200 miles wide, now without railroad facili- 
ties. It will run 75 miles in places without 
striking a town. Ozona and Fort Stock- 
ton are the only towns of importance touched 
in the 200 miles between San Angelo and 
Alpine. C. H. Webster is Ch. Engr., Kan- 
sas City, Mo. 

LOS ANGHLES & HARBOR R. R.—Ac- 
cording to a press report the Gould System 
will build an outlet to the Pacific through 
Los Angeles. Two companies, called the 
Los Angeles & Harbor Railroad Co. and the 
Los Angeles Harbor Co., have been incor- 
porated, with capital aggregating $4,000,000, 


in Los Angeles. A. €. Bird, former Vice- 
Pres. and Gen. Traffic Megr., is head of 
both companies. 

LOS ANGELES & SAN FRANCISCO 


SHORT LINE.—This company has filed in- 
corporation papers to build a line between 
San Francisco and Los Angeles, Cal. With 
a capital of $2,000,000, soon to be increased, 
and of which $441,000 has already been sub- 
seribed, the company announces that it will 
construct a direct route, already fully sur- 
veyed and 80 miles shorter than the Southern 
Pacific. The time is to be cut three hours, 


3-26 
3-26 
3-12 
é 
— 
red 
a 
k3 
It 
1] 
ed 
A. 
4t 


100 


ENGINEERING NEWS. 


John Cross, of Los Angeles, is Acting Pres. 
and Gen. Mgr.; Walter F. Haas, former City 
Attorney, is Chief Counsel, and Charles 9. 
Burnell, Assistant Counsel and Acting Treas- 
The other directors are A. P. Cross, 
M. K. Miller, of Oakland; M. H. French, 


W. R. Ireland, Charles Wier and John E. 
Loomis. 
NEVADA CENTRAL. — This company, 


which is under option to the Western Pacific 
Railroad, has under consideration the con- 
struction of a branch line to Wonder, Fair- 
view and Rawhide, Nev., it is said. This 
may result in the abandonment of the pro- 
jected line to Fairview and Falion by the 
Navada Hills Mining Co., as well as the 
proposed line from Schurz to Rawhide, the 
outlet via the Nevada Central being much 
shorter to the Utah smelters and eastern 
points, insuring lower freight and passenger 
rates. The Nevada Central runs from Battle 
Mountain to Austin, Nev., 98 miles. J. M. 
Hiskey is Supt., Austin. 

PACIFIC & EASTERN.—J. W. Morris, Ch. 
Engr., Medford, Ore., informs us that sur- 
veys are now being made for the proposed 
extension from Eagle Point to Butte Falls, 
Ore., 21 miles. Right-of-way is not secured 
yet. Capital for construction has been ob- 


tained. Date for letting contracts not de- 
cided, but it probably will be soon. H. 
ag Portland, Ore., is Pres. Noted on 
Feb. 20 


PADUCAH NORTHERN.—Mark Wymond, 
Ch. Engr., Paducah, Ky., advises us that 
contracts probably will be let in June by 
this company. Surveys are being made. 
Right-of-way is partly obtained. Capital is 
being negotiated. The railroad will be about 
eleven miles long and will run from Padu- 
ecah, Ky., to the Ohio River crossing at 
Metropolis, Ill. Geo. C. Wallace, Paducah, 
is Pres. Noted last week. 

PANA GIRARD & JACKSONVILLE.— 
Company has been incorporated ina Illinois. 
The capital stock is nominally $50,000. It 
is proposed to construct a railroad from 
Pana, Christian County, through Girard, 
Macoupin County, to Jacksonville, Morgan 
County. The incorporators and directors are 
BR. F. Darneille, John J. Stowe, Charles E. 
Sargent, J. N. Anderson and W. W. Bercher. 

ROSCOE, SNYDER & PACIFIC.—F. W. 
James, Pres., Abilene, Tex., informs us that 
this railway will be built from Roscoe, Tex., 
northwest to New Mexico state line, 200 


miles. Surveys have been made for 50 
miles. Right-of-way is practically all se- 
cured. Work is nearly completed to Snyder, 


a distance of 30 miles, of which about six 
miles of track remain to be laid. No con- 
tracts have been Jet beyond Snyder. It is 
proposed to build from Snyder to Fluvanna, 
Tex., 20 miles, some time this year. Martin 
Duvall is Ch. Engr., Roscoe, Tex. 

VERA CRUZ TERMINAL.—Contracts prob- 
ably will be let in a few weeks for construc- 
tion of the proposed $8,000,000 terminal at 
Vera Cruz. The local board of the Vera 
Cruz Terminal Co., at Mexico City, compris- 
ing representatives of the Mexican Govern- 
ment and the railroads’ interests centered at 
Vera Cruz, was organized recently and all 
matters pertaining to the new terminal are 


placed in its hands. Walter Morcom, Gen. 
Mer. of the Mexican (Vera Cruz) Railway, 
is Chn. of the Board, and L. W. Brown, 


Secy. The company will 
preliminary work, leaving the principal work 
for the successful contractors. Nothing has 
as yet been done beyond laying plans to take 
up and push the undertaking as rapidly as 
possible. It is the intention to have the 
finest and most extensive terminals and port 
facilities in Mexico and the plans which 
have already been approved call for the ex- 
penditure of about $8,000,000, nearly $1,- 
000,000 of which will be expended for the 
union passenger station and office building 
for the roads interested. The remaining 
$7,000,000 will be devoted to enlarging the 
present track facilities, building warehouses 
and wharves, and the installation of mod- 
ern loading and unloading machinery. The 
local board is composed of the following: 
Joaquin D, Casasus, representing the Mexi- 
can Government; Colonel Pablo Escandon 
and Walter Morcom, representing the Mexi- 
can Railway; Martin G. Ribon, the Inter- 
oceanic, and John B. Body, the Vera Cruz 
& Pacific and Alvarado railways, with head- 
quarters in Mexico City. 

YANKTON & GULF.—We are advised by 
Henry L. Resing, of Wichita, Kan., who is 
securing right-of-way through Kansas for 
this company, which will build from Yank- 
ton, S. Dak., to Galveston, Tex., that right- 
of-way has been secured through Oklahoma. 
Company is changing about : miles of 
survey between Wichita, Kan., and Kelly- 
ville, Okla. Engineers are now in the field. 
Company is not ready to let contracts. Fre- 
mont Hill, of Yankton, is Pres. Noted on 
Sept. 26. 


do some of the 


ELECTRIC RAILWAYS. 


CHICOPEE, MASS.—The Springfield St. 
Ry. Co. plans to build an extension of its 
line on East St. in Chicopee. A franchise 
will be applied for as soon as the plans 
have been completed. H, C. Page is Gen. 
Mer., Springfield, Mass. 


MIDDLETOWN, CONN.—In accordance 
with the plans of The Connecticut Co. to 
construct a line from Wethersfield to Mid- 
dietown, public hearings have been held in 
the towns of Wethersfield and Roeky Hill 
relative to highways over which the line 
is to run, location of same as to grade, the 
location of poles and other fixtures. Active 
preparations are being made to begin con- 
struction. M. T. Rider, Ch, Engr., New 
Haven, Conn. “ 


WOODBURY, CONN.—The Railroad Com- 
missioners have issued an order approving 
the proposed method of construction of a 
trolley line from Woodbury to Waterbury 
by the Woodbury & Waterbury St. Ry. 


MINEOLA, N. Y.—The South Shore Trac- 
tion Co. has been granted an extension of 
time of one year in which to complete con- 
struction of that part of the company’s line 


which runs through Nassau County. Noted 
on March 12. 

The Board of Supervisors has granted the 
New York & North Shore Traction Co. an 
extension of time to accept the franchise 
granted on Jan. 20, for building a branch of 
its Port Washington line through Man- 
hasset, Great Neck and Little Neck to the 
city line at Flushing. The company has filed 
a certificate with the Secretary of State 
showing its proposed extensions. J. A. Mc- 
Elhinny is Secy., 120 Broadway, New See 
Hugh Cook is Ch. Engr., Roslyn, L. L, .Y. 

JOHNSTOWN, PA.—The Johnstown a, 
senger St. Ry. Co. has decided to build a 
line this summer from Franklin St., Johns- 
town, to the Millcreek Road in Westmont, 
a distance of about two miles. Plans will 
be prepared and surveys started at once. 
Contracts probably will be awarded in about 
one month. C. Nelson Smith is Ch. Engr., 
Johnstown. Noted on Jan. 23. 

MONONGAHELA, PA.—The City Council 
on March 16 granted the Monongahela & 
Carroll St. Ry. Co. a franchise over Park 


Ave. to the city limits. Work is to be 
started within six months. George Hosack, 
Park Bidg., Pittsburg, is Pres. Company 


proposes to build a line from Monongahela 
to Washington. Noted on Jan. 

BALTIMORE, MD.—The Short Line Ter- 
minal Co. has asked for a charter from the 
Legislature to build an independent termi- 
nal in Baltimore for the Annapolis Short 
Line, which is now owned by the Maryland 
Electric Railways Co. Construction of the 
line has already begun from Clifford Station 
to this city. The incorporators are John 
Wilson Brown, Pres. of the Maryland Blec- 
tric Railways Co., Baltimore; Shellman B. 
Brown, Arthur D. Foster, Daniel R. Ran- 
dall and J. Winfield Henry. 

A bill has been introduced in the Legis- 
lature by N. P. Kehoe of Baltimore County, 
to incorporate the Rural Electric Railway 
& Power Co. The incorporators are Hugh 
J. Gallagher, Walter A. Kephart, W. 
Dietrick, Dr. Harry C. Hess, Robert Ww. 
Mobray and Jacob S. Parr. The route of 
the proposed road is from Lauraville to the 
Falls road, at or near Belvidere Ave., and 
from Baltimore city to Sparrows Point by 
way of the North Point road. Extensions 
of the proposed road are provided for in 
the bill. The capital stock is $500,000, with 
power to increase in the discretion of the 
directors. The company is authorized to con- 
struct and operate branch roads and to 
connect with other roads and with steam- 


boats. The right to consolidate is also 
given. 
WASHINGTON, D. C.—The Senate has 


passed a bill authorizing the Baltimore & 
Washington Transit Co. to extend its lines 


in the District of Columbia, Noted on 
March 12. 
BLUEFIELD, W. VA.—The Bluestone 


Traction Co. has applied to the City Coun- 
cil for a franchise to build a line to South 
Bluefield. It is proposed to complete it this 
summer. 

ST. MATTHEWS, S. C.—It is planned to 
build an electric railway from St. Matthews 
to the Congaree River. D. G. Zeigler & Co., 
of Columbia, S. C., and Atlanta, Ga., are the 
engineers. Among others interested are J. §S. 
Wannamaker, J. A. Banks, T. A. Amaker, 
H. C. Paulling, R. D. Zimmerman, H. A. 
Raysor, C. F. Zeigler, M. Jerecky, M. D. 


Keller, J. H. Henegan, W. F. Buyck, O. H. 
Wingies, D. D. Buyck, W. T. C. Bates and 
A. R. Able, of St. Matthews. 


CHARLESTON, S. C.—It is announced that 
the committee consisting of James M. Seig- 
nious, Chn.; Wilson G. Harvey, James Allen, 
Jr., R. B. Gilchrist and A. C. Kaufman, ap- 
pointed at a meeting of business men held 
in Charleston, S. C., on Feb. 12, has unan- 
imously approved the plan for the completion 
of the Charleston & Summerville Electric 
Railway. Their report gives the total esti- 
mated cost of the main line from Charleston 
to Summerville at $600,000. To provide this 
amount subscriptions are being secured from 
local and other interests for an issue of about 
$600,000 bonds. Existing claims, it is 
said, can mostly be taken up with pre- 
ferred stock at par. Total amount here- 
tofore expended, apparently $90,020, for 
which $204,000 in bonds of the company are 
pledged as collateral security. It is esti- 
mated the road will earn from $150,000 to 
$170,000 annually. Noted fully on Jan. 9. 


ATHENS, GA.—The Athens & Anderson 
Electric Ry. Co. will make surveys at once 
for an electric railway, 73 miles long, through 
Carnesville, Hartwell, Cannon and Iler, Ga. 
W. L. Hodges, of Hartwell, is interested. 

PADUCAH, KY.—We are officially advised 
that the Paducah Southern Eleetric R. R. Co. 
expects to build 25 miles of its line this 
year, from Paducah to Mayfield. John C. 
Short & Son, 51 Liberty St., New York, and 
the Windsor Trust Co., of New York, are the 
company’s financial agents. Short & Son 
will negotiate with contractors and firms 
furnishing equipment and are ready to let 
contracts, especially contracts for grading 
and rails. The American Engineering Co., 
of Indianapolis, Ind., has completed the en- 
gineering work and its report is with Short 
& Son for inspection by contractors. The 
Southern Construction Co., of Paducah, is 
building the Paducah Southern Elec. R. R. 
John F. Harth is Pres. and H. H. Loving, 
Secy., at Paducah. Noted on Jan. 16. 

DAYTON, OHIO.—C. N. Ferneding, of 
Dayton, Ohio, on March 13 was appointed 
receiver for the Dayton & Xenia Transit Co., 
which operates 51 miles of railway from 
Dayton, Ohio, to Xenia and to Spring Valley. 
Twenty miles of the line is on private right- 
of-way. 


MASSILLON, OHTO.—The F. A. Pease En- 
gineering Co., of Cleveland, is making sur- 
vey for the Massillon, Wooster & Mansfield 
Traction Co.’s line between Massillon and 
Mansfield. H. W. Loeffler, Secy. of the 
Massillon & Northern R. R. Co., has an- 
nounced that the Massillon, Wooster & Mans- 
field Traction Co. had decided to undertake 
the construction of the Massillon & North- 
ern’s proposed line to Barberton, Ohio, by 


way of Turkeyfoot Lake, 
Fulton and Barberton. The route of the 
M., W. & M. line to Mansfield is the same 
as that of the Massillon & Northern R. R. 
for a distance of about six miles west of 
Massillon. Noted on Feb. 6. 


JEFFERSON, IOWA.—The Jefferson Inter- 
urban Ry. Co. has been incorporated in lowa 
to build an interurban railway from Jeffer- 
son to Des Moines and Perry. Two routes 
are under consideration, one by way of Bag- 
ley to a connection with the proposed Des 
Moines & Sioux City Ry. of Lake City, 
Iowa, and the other by way of Fort Dodge 
Junction and Paton, connecting with another 
proposed electric line out of Fort Dodge. 
Capital stock, $10,000. Incorporators: Al- 
bert Head, Pres.; Henry Haag, Vice-Pres.; 
Mahlon Head, Treas. P. L. Cockerili, E. H. 
Carter, S. J. Sayers, Judge Z. A. Church, J. 
M. Forbes, A. D. Howard and Fred E Gam- 
ble, are the directors. 

TOPEKA, KAN.—The Marion Construction 
Co, has been incorporated in Kansas to build 
the Kansas City & Kansas Southwestern 
Electric Ry., connecting Topeka, Kansas 
City, Independence and Lawrence, Kan. Work 
probably will be started at once. Capital 
stock, $500,000. Incorporators: J. EB. Mar- 
tin, Minneapolis; E. M. Lambkin, Kansas 
City; W. L. Moyer, New York: W. Laming, 
Tonganoxie; S. W. Brewster, Chanute. Kan.; 
H, E. Hopper, Indianola, Ia.; C. §. Dudley, 
Minneapolis, Minn. Noted on March 12. 

SHERIDAN, WYO.—S. A. Broadwell. of 
Omaha. Neb., has applied for a franchise 
to build an electric railway in Sheridan, 
agreeing to have fart of the line in operation 
by next fall. The road will connect the large 
coal camps in the vicinity with this city. 
Mr. Broadwell obtained a franchise last fall 
from the council of Thermopolis, Wyo., a9 
noted on Oct. 31, 1907 

KANSAS CITY, MO.—We are officially ad- 
vised that surveys are completed and the 
right-of-way. secured for the Kansas City & 
South Eastern Ry., which will be 30 miles 
in length. The line will extend from Kansas 
City, Mo., in a southeasterly direction, pass- 
ing -threvgh the towns of Leeds, Raytown. 
Little: Blue, Lee’s Summit, Cockrell and 
Lone Jack, tapping one of the best farming 
districts in the State. The road will use gas- 
electric motive power and will do a general 
railroad business. An fssue of $600.000 30- 
year 5% bonds will soon be floated to build 
and equip the line. Chas, A. S. Sims, 3724 
East 27th St., Kansas City, is Pres.; H. W. 
Gibson, Vice-Pres.: B. F. Shouse, Treas.; 
Geo. P: Norton, Gen. Atty.; J. C. Herring, 
Ch. Engr, Kansas City, Mo. 

*COLUMRITA, MO.—The Missourt Land Im- 
provement & Development Co. has applied 
to the City Council for franchise for a street 
railway in Columbia. S. A. Smoke is inter- 
ested. 

BROWNSVILLE, TEX.—The City Council 
has granted a 25-year franchise for a street 
railway to John G. Fernandez, A. C, Brokaw, 
F. W. Kidde, S. K. Hallam and L. H. Hal- 
lam, all of Brownsville. The franchise gives 
the grantees the right to build on all streets 
of the city. The company is required to be- 
gin work within twelve months and have two 
miles of road built and in operation within 


Manchester, Canal 


two years. Noted on March 12 
CLARKSVILLE, TEX.—Preliminary 
rangements have been completed for the 


partial financing of the Texas Union Traction 
Co., which proposes to build an electric rail- 
way from Texarkana to Sherman, and ulti- 
mately to Mineral Valley via Fort Worth. It 
is proposed to ask a local franchise from the 
City Council. Noted on Feb. 13. 

DALLAS, TEX.—S. E. McCully, Secy. and 
Gen. Mer. of the Lawton, Denton & Dallas 
Electric Ry. Co., states that the plan has 
been revived and money is secured to begin 
surveys, obtain right-of-way and to do all 
preliminary work. The promoters would like 
to communicate with contractors who would 
take the bonds and build the road, of which, 
it is said, 80 miles will be without competi- 
tion, 

CHECOTAH, OKLA.—R. O. Smith, Vice- 
Pres. and Mer. of the Fort Smith, Checotah 
& Shawnee Interurban Ry., according to the 
‘“*Manufacturers’ Record,” has stated that the 
company is considering propositions from sev- 
eral engineering concerns to make the sur- 
vey. The press report that eénstruction 
would begin within a vear is denied, as it is 
yet impossible to make a definite statement. 
Noted on Feb, 6 

TULSA, OKLA.—The Cherokee Belt & In- 
terurban Ry. Co. of Tulsa, Okla., and Kan- 
sas City, Mo., with $500,000 capital stock, 
has been chartered in Oklahoma to build 
from a point on the Midland Valley Rail- 
road to the Missouri, Kansas & Texas, pass- 
ing through the counties of Craig, Tulsa, 
Rogers and Myers, at a cost not to exceed 
$10,000 per mile. The inecorporators are: 


F. E. Montel of Kansas City; C. W. Butter- 
worth, of Tulsa; J. R. Caudley, EB. Pease 
and A. E. Leahe of Collinsville, Oklg. 


PUEBLO, COLO.—The Pueblo & Arkansas 
Valley Electric Railway Co. has secured an 
extension of time from April 1 to Oct. 1, 
1908, in which to start construction work 
on its proposed interurban line from Pueblo, 
Colo., to points in the Arkansas Valley. The 
delay is said to have been caused by the 
inability of the company to secure right-of- 
way owned by various holders near Pueblo. 
Noted on Jan. 9 


ASHLAND, ORE.—The Oregon Rapid 
Transit & Power Co. has been incorporated 
by J. E. Watt, F, E. Merrick, F. E. Page, 
A. S. Bliton, & A, Nye and F. L. Evans, 
with headquarters at Jacksonville, Ore. The 
object of the corporation is to construct and 
maintain an electric railway covering the 
entire Rogue River Valley, ultimately to 
connect every town in the valley, one with 
anofher by direct lines. The present plans 
contemplate the construction of a line with 
its southern terminus at Ashland and its 
northern one at Grants Pass. Running 
south from Grants Pass the line will take 
in Woodville, Gold Hill, Tolo, Central Point, 
Medford, Phoenix, Talent, Ashland, Jackson- 
ville and Eagle Point. The election of offi- 
cers will be held soon and permanent or- 


ganization perfected 
placed in the field a 

work will be comms 
$3,000,000. 

REDDING. CAL 
Reading & Red Bluff 
to have been re 
Supervisors becauss 
construction on its 
from Redding to 
lapsed. 

RICHMOND, CAL 
passed an ordinance ¢; 
a franchise for an ¢| 
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NEW BEDFORD. Mas 
cil has appointed a con 
the question of munici 
B. Remington is Clerk 
Library Bldg 

SPRINGFIELD. MAS 
Mer. United Blectrie |. 
that contract for under 
built this season has bx 
T. LEY & CO., 307 Mm 
Mass. 

NEWPORT, R. 1.—The 
has instructed the v 
for bids for lighting t} 
for periods of three and 
tric, gas and vapor lam; 
tracts have two month 

NORWICH, CONN.—\ 
vised that the Uncas Pow 
St., Norwich, expects 
its new dam not later 
April. 

HARTFORD, CONN.--7 
tract and Supply has aw 
for lighting the new brid 
necticut River to the R 
ELECTRIC CO., 214 P 
providing that the work 
by May 1. The plans 
those used in lighting 
way and tunnels and 
lamps of 100 c. p. each 
placed on each of the 22 

NEW YORK, N. Y. 

3 p. m., April 6, 
Bd. of Trustees, Be! 
pitals, for furnishing 
fixtures in pavilions A a 
Bellevue Hospital, First A 
and 26th to 29th St., ro. ¢ 

Bids are asked by ©. B 
School Bidgs., Bd. of Ed 
a. m., April 6, for insta 
ment in addition to and alt 
School No. 16, on Mat 
Sts., about 150 ft. of 
Wakefield, Boro. of The B 

NEW YORK, N. Y.—Bid 
Department of Health 
to furnish and install ele 
ing fixtures in the mea 
grounds of the Kingston 
Kingston Ave, and Fenim ‘ 
Brooklyn. 

WASHINGTON, D. C.—Bid 
til March 30 at the offic: 
sioners of District of Colun 
D. C., for furnishing meta 
electric lighting fixture 
system and furniture and eq 
in the new municipal buil 
D. C. Henry B. F. Mck 
West and Jay J. Morrow 

WASHINGTON, D. C.—B 
as follows March 21 by EF! 
office of the Superintendent 
Building and Grounds, on 


LANTs. 


tions, for two chimneys for Ww 
for .the Congressional Build at “Wa 
ington, D. C.: Canton Boi Car 


Ohio, $28,: steel; M. W. Ke Co., New 


York, $35,990, radial brick eber Stee 
Concrete Chimney Co., Chi $21,7 x 
inforced concrete; H J ke, 1 
.Fourth Ave., New York, 4), rad 


brick; National Electric 
ington, $29,7/ steel; Rust Pitt 
burg, $26,273, steel; Alfons ( ( 
ney Construction Co., New $35.40 
$29,445, $29,100, $25,175, rad k 
Also revised bids for an el ef 
the power-house: Cleveland | e & Car 
Co., Cleveland, Ohio, $9,245; M. W. Kellogg 
Co., New York, $9,390; Pauli Harniset 
feger, Milwaukee, $11,300; W Foundry 
Equipment Co., Harvey, Ill., ); Moderz 
Stee] Structural Co., $8 70H) 


Supply Wast 


Morgan Engineering Co Nev 
Alfred Box & Co., Philadel $9,000; A 
liance Machine Co., Alliance: $10, 


Manning, Maxwell ‘& Moore, § berty St 
New York, $8,475; Case Mfg. ©. © 
Ohio, $10,500; Northern Engin: g Work 
Detroit, $9,275, $9,475; Ni! nt-Pond 
Co., 111 Broadway, New York 240 
ROUGEMONT, N. C.—C. H C 
ran and H. L. Carver are inte 1 in form 
ing a company to develop e! power 
It is stated that it is their to @& 
tablish a number of manufa g plants 
GREENVILLE, N. C.—P e bei 
made by the Southern Pow: f Ch 
lotte, N. C., to extend its tra 


into this city. Work will soo Bago 
construction of the line and oo 
Dr. W. Wylie 


—— by Sept. 1. 


ST. MATTHEWS, S. C.—D 
S. Wannamaker, J. A. Bar 
propose organization of com) 
at $400,000, to develop 2,065 
Hill. Creek, build a 20,000. 
mill and construct electric ra 
said power. About 800 HP 
for distribution to neighbor 
Arrangements are expected to 
for ,early organization. D. 
Colimbia, 8. C., and Atlanta, 
and Arch.-in-Charge. 

SLOCOMB, ALA.—It is stat that 
are being considered for cons on ne 8 
electric light plant here. A. “Kelley 8 
interested. 
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S.—The Hattiesburg 
Be Light Co. will 
iy ‘ant for operating its street 
‘Ps nd eapable of lighting the 
hens, Hattiesburg, is Gen. 


"be city will install an 
to $30,000, com- 
.pbell is Mayor. 
TENN.—The City Council 
French Broad River Power 
.nechise to furnish electricity 
of the city. The company 
+ a dam and hydro-electric 
island in the French Broad 
for irpose of generating electric- 
sitted to Knoxville. Under 
oS franchise, the plant must 
“by March, 1912, and, upon 
a of the plant, pay the city 
ry or the first four years, and 
vear until 1% of the gross 
city amount to $6,000 a year, 
ny is to pay the city 1% of 
es in the céty. 


OKLYN (Cleveland post-office), 
—j eveland City Council has ap- 
000 for machinery for the 
rie lighting plant at South 
is additional machinery will 


icity of the plant, C. N. Smith, 
svela Supt. 

RAT HIO.—L. R. Benjamin, of the 
|. is interested in the construc- 
unicipal water-works and electric 


rd t e 
DA LE, 


for Girard, it is stated, and 
ad to receive information with 


OHIO.—The City Council 
the question of installing a 
in, The citizens recently voted 
suing bonds for the construc- 
icipal electric light plant. 


WEST } rON, OHIO.—L. A, Pearson, of 
West Mi writes us that he proposes to 
ypstru nydro-electric plant here to cost 
$10,000 is his intention to install a 
lighting em of 25 2,000-c.-p. arc lamps 
and 1,000 andescent lamps. Bids will be 
eceived the summer. No engineer has 
emi 
NORTH CHICAGO, ILL.—Bids were re- 
ceived as follows March 19, at the Bureau 
Nay Navy Dept., Washington, D. 
C.. for t construction of a power plant at 
Nav lraining Station, North Chicago, 
Cc. L. de Muralt, 114 Liberty St., New 
$161,480, $155,480; Joseph McWilliams, 


Stock E 


Ky., $159,400, 9 months; E. J. Mc- 


( igt 231 Kenzie St., Chicago, $130,000, 


Arnold Co., 181 La Salle St, 


y £170,000, 9 months; Downey & 
Milwaukee, Wis., $129,117, 8 
Thomas & Smith, 17 South 

St., Chicago, $155,383; W 

iott, American Trust Bidg., 
$154,823, 7 months; Chafer 


leveland, Ohio, $163,378; D’Olier En- 
ng Co., 1381 South Eleventh St., Phil- 

[131,800; Falkenau Engineering 
xchange Bldg., Chicago IIl., 


s150,000, $144,500, $144,000, $139,000, $147,- 
uw, $142,000; Standard Engineering Cor- 
poration Land Title Bldg. Philadelphia, 
s1z7,07; L. H. Nielsen Co., Pittsburg, 

MOLINE, 1LL.—The United Light & Power 
Co., Moline, ILL, ineorporated with a capital 
stock of $60,000 to supply gas and electric- 
ity to the towns of Bast Moline, Silvis and 
Watertown, LL, is planning to install a plant 
during the coming summer, 
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BAY, WIS.—We are officially ad- 
the contract to construct a heat- 


lant for Brown County, has _ been 
d to MARTIN & WIGMAN, of this 


at $6,990. Elmer 8. Hall is County 


HPENDENCE, KAN.—T. E. STACEY 
ntract to build a power-house here 
begin construction immediately. 


OT, N. DAK.—Arrangements are be- 

ide to erect a power plant that will 

needs of the entire city. It is pro- 

organize a stock company to build 
J. A. Brunner is interested. 


SGOW, MONT.—The city of Glasgow 
inplating the installation of water- 
electric lighting system and making 
provements. H. C, Allen is City 


> BLUFF, ARK.—Plans for the build- 
' the Pine Bluff Light & Water Co. 
n completed by Ford, Bacon & 
115 Broadway, New York, N. Y., and 
for the construction of a 3,000,000- 
ervoir. B. C. Fowles, Pine Bluff, 


OTA, TEX.—The R. A. Horlick Co. 
ed a franchise and will install ma- 
furnishing electric lights, it is 
\ 250-HP, Corliss engine, 120-KW. 
alternating, and a dupli- 
direct-connected generator, 
rds, transformers, etc., will be in- 
RK. W. Horlick is Mgr. 


(GORDO, N. MEX.—Merrill H. 
_ preparing plans, it is stated for 


& an electric power station here. 
CAL.—For the purpose of fur- 
‘wer to pump water for the irri- 
a tract of 15,000 acres located in 
Corrall country, the San Joaquin 
ower Co. of Fresno contemplates 
‘on of its transmission lines into 
‘ory for a distance of about 2 
G. Wishon, Mgr., Fresno, states 
station will be located about 16 
Dinuba, near the Docker Place. 


CAL.—The Nevada-California 
of Tonopah, Nev., it is reported, 
‘large the plant at Bishop, Cal., 

about $500,000. The plant now 

' HP., and it is proposed to in- 
power to 20,000 HP. C. M. Hobbs 
nopah, 


) 


CORNING, CAL.—Stephen  E. Kiefer, 
Engr., of Berkeley, Cal., is interested in a 
proposition to construct an irrigation system 
and develop the water power of Elder and 
McCarthy Creeks in the western portion of 
Tehama County. No construction work will 
be done until next winter. Surveys and 
plans will be prepared during the coming 
summer. 

JEROME, ARIZ.—Paul Smyly, Secy.-Treas. 
of the Two Republics Mining Co., Jerome, 
Yayapal County, has announced that the 
company will install an electric plant early 
in the summer to run drills and pump air 
in the tunnel. There is a water head of 15 
HP. on the property, which will be utilized 
for the generation of motive power. Work 
is in progress on a 700-ft, tunnel, 6 x 414 ft. 
in the clear, and 1,200 ft. will be driven 
soon, which will tap the ledge at about 1,000 
ft. in depth, 

ST. MARIES, IDAHO.—Plans have _ been 
prepared by C. B. Bride, of Spokane, Wash., 
for the development of 100,000 HP. on the 
St. Joseph River in northern Idaho for the 
Chicago, Milwaukee & St. Paul Ry. Co. The 
railway company is contemplating the in- 
stallation of an electrical plant to furnish 
energy to operate its trains across the Bitter 
Root divide and to operate several sawmills 
and other manufacturing plants in Kootenai 
County. It is stated that the work can be 
completed in about three years and will cost 
$3,000,000, A. J. Barling, of Chicago, is 
Pres. 

OTTAWA, ONT.—Bids are asked by J. E. 
Brown, Blectrical Supt. Municipal Electric 
Dept., until April 1 for meters, transform- 
ers, incandescent and are lamps, wire globes, 
carbons, hardware and sundry supplies. 

BROCKVILLE, ONT.--The BCONOMICAL 
GAS APPARATUS CONSTRUCTION CO., 
East Front St., Toronto, have been awarded 
the contract for installing a set of four puri- 
fier boxes for the gas works here, at a con- 
tract price of $9,520. 

PORTAGE LA PRAIRIE, MAN.—The Cen- 
tral Electric Co., Ltd., proposes to expend 
between $25,000 and $40,000 for constructing 
a new building and other improvements. 
John O’Brien, Portage La Prairie, is Mgr. 

MOOSE JAW, SASK.—Bids are asked un- 
til April 6 by John D. Simpson, Secy.-Treas., 
for work in connection with the extension 
of the municipal electric light and power 
plant, as follows: Turbo-alternators and ex- 
citers, condensers and pipe work, main 
switchboard and connections. 

MISSION CITY, B. C.—H. Windehank has 
been granted the right to develop electrical 
power at Silver Creek, for use in Mission 
City. 

GRAND 


FORKS, NEWFOUNDLAND.—It 
is reported 


that the WALSH HOLYOKE 
STEAM BOILER WORKS, of Holyoke, 
Mass., has secured the contract to furnish 
and install a steel penstock with its branches 
for the electrical power station of the New- 
foundland Development Co. at Grand Falls. 
The cost is reported to be $210,000. Work 
is to begin about May 15. George F. Hardy, 
309 Broadway, New York, N. Y., is Engr. 
CHIHUAHUA, MEX.—The Mineral Rail- 
road Co., the Street Railway Co. and the 
plant of the Industrial Electric Co., Chihua- 
hua, Mex., have been taken over by and 
merged into the Campafifa BDlétrica y de 
Ferrocarriles de Chihuahua, S. A., which 
has been organized with a capital of $2,200,- 
000. It is the purpose of the new company 
to convert the Mineral Railroad from a 
steam to an electric line, and also to operate 
all of the city lines by electricity. A plant 
with a capacity to serve these companies 
and furnish current for lighting will be 
built. The president of the company is En- 
rique C, Creel; A. C. Nash is Gen. Mgr. 


BRIDGES. 


(* denotes that this work is advertised in 
Engineering News.) 


FITCHBURG, MASS.—F. A. McCAULIFF, 
Fitchburg, has been awarded the contract by 
the Board of Street Commissioners for con- 
structing a concrete arch bridge complefe, 
including all excavation and incidental work, 
at $14,256. David A. Hartwell is Clk. 
List of bidders noted March 12. 

MERIDEN, CONN.—The New York, New 
Haven & Hartford R. R,. Co., owners of 
the franchises and privileges of the Meri- 
den, Waterbury & Connecticut River Rail- 
road Co., has been ordered by the State 
Railroad Commissioners to make and main- 
tain the bridges, abutments, tunnels, arch- 
es, excavations, embankments and _  ap- 
proaches carrying West Main St. in the city 
of Meriden over the tracks of the above 
railroad in such condition as the conveni- 
ence and safety of the public travel upon 
the highway may require. 


NUTLEY, N. J.—Bids are asked until 3 
p. m., April 2, by G. F. Drum, County Engr., 
Essex County, at the Court House, Newark, 
N. J., for repairing and altering the aprons 
of the drawbridge over the Passaic River 
here. 

SOMERSET, PA.—Bids are asked by R. 
M. Rininger, Clk. County Comrs., until noon, 
April 2, for the construction of a stone arch 


bridge of 30-ft. span and 12-ft. roadway 
across Quemahoning Creek at Pilltown, 
Jenner Township, Somerset County. Josiah 


Specht is Chn. Comrs. 


VICKSBURG, MISS.—Bids are asked until 
noon, April 9, by J. D. Laughlin, Chancery 
Clk., for constructing a wooden bridge on 
road No. 19 near Yokena, 

GULFPORT, MISS.—The County Commis- 
sioners have rejected all bids for the con- 
struction of a drawbridge over the Tchouti- 
eabouffa River. New bids are asked. 

SCRANTON, MISS.—Bids are asked until 
April 6 by the Board of Supervisors, LP. 
Delmas, Clk., for constructing a steel bridge 
over Dog River on road No. 2; a bridge over 
Cooper’s Mill Creek Rd, No. 114, district 
No. 5, and for filling and repairing approach 
to north side of Fort Bayou Bridge on road 
No. 61, district No. 4. 


NASHVILLE, TENN.—JOHN D. FOY, 
English-American Bldg., Atlanta, Ga., has 


been awarded the contract for constructing 
approaches and piers: for Jefferson St. bridge 
over the Cumberland River. 

CINCINNATI, OHIO.—Bids are asked un- 
til noon, April 7, by the Board of Trustees, 
Cincinnati Southern Ry. Co., Ingalls Bldg., 
Cincinnati, for the construction of the Bldg., 
abutments and retaining walls for the sub- 
structure of the viaduct for the terminal 
track from Eighth St. and McLean Ave. to 
Third and Front Sts. Stanley Ferguson is 
Secy. Bd. 

ELYRIA, OHIO.—Bids are asked until 7 
p. m., March 30, by the County Commission- 
ers for furnishing the material (except floor 
plank) and constructing a steel bridge in 
La Grange Township, known as the Ver- 
mont St. bridge. Charles Chandler is Clk. 
Comrs, 

ZANESVILLE, OHIO.—Bids are asked un- 
til noon, April 20, by the County Commis- 
sioners for the erection of the substructure of 
a highway bridge across Salt Creek in Salt 
Creek Township. L. E. Brelsford is County 
Audr. 

WASHINGTON C. H., OHIO.—Bids are 
asked until March 28, by H. D. Chaffin, 
County Audr., for construction of substruc- 
ture and bridge over Sugar Creek County 
road, and substructure and bridge over Pain 
Creek, Milliken Ave. 

YOUNGSTOWN, OHIO.—F. M. Lillie, City 
Engr., has completed preliminary plans for 
an overhead bridge at Spring common. 

LIMA, OHIO.—A. Craig, County Surv., is 
preparing plans and specifications for the 
construction of a bridge across the Ottawa 
River on the Albrecht road in German Town- 
ship. 


LORAMIES, OHIO.—Bids are asked until 
March 28, by J. C. Rosser, County Audr., 
Sidney, Ohio, for furnishing material and 
constructing a steel high-truss single-track 
bridge, with 16-ft. roadway, over Loramie 
Creek, McLean Township, near Loramies; 
bids to be received on both a single-span 
high-truss of 125 ft. and on two spans, low- 
truss of 68 ft. each, floor to be buckled plate, 
with either brick or concrete. Bidders are 
asked te submit plans of their own designs 
on said bridge. 

FRANKFORT, IND.—Bids are asked until 
March 26. by the County Auditor, for the 
following bridge work: 24-ft. concrete arch, 
four 6-ft. concrete arches, two 10-ft. concrete 
arches, two 8-ft. concrete arches, and bridge 
repairs to Murray bridge, Dawson Kern 
bridge, Merritt bridge, Gurrn Or bridge and 
Knapp bridge. 

BROOKVILLE, IND.—THE HACKEDORN 
CONTRACTING CO., Indianapolis, Ind., has 
been awarded the contract by the County for 
the construction of three reinforced concrete 
arches, at $3,780. 

The County has awarded the contract for 
the construction of seven bridges to the 
PAN-AMERICAN BRIDGE CO., Newcastle, 
Ind., at $11,625 

*BENTON HARBOR, MICH.—We are offi- 
cially advised that all bids for the construc- 
tion of a steel bridge over the St. Joseph 
River were rejected on March 19 by the Joint 
Committee of the cities of Benton Harbor and 


St. Joseph. New bids will be asked. J. W. 
Pearl is Engr. Committee, 
AURORA, ILL.—JOHN EITELGOBRGE 


has been awarded the contract for paving 
the New York St. bridge by the Road and 
Bridge Committee, at $6,002. 

MILWAUKEE, WIS.—We are officially ad- 
vised that the contract for constructing the 
bascule bridge across the Kinnickinnic River 
on Kinnickinnie Ave., was awarded on 
March 17 by the Board of Public Works to 
ARTHUR VOGEL, at about $119,842. C. J. 
Poetsch is City Engr. 

FERGUS FALLS, MINN.—JOHN LAURIT- 
ZEN was awarded the contract on March 
6 by the Council for the construction of the 
Mill St. bridge, at $19,893. 

JOPLIN, MO.—The city has voted $50,000 
for the construction of a viaduct. J. B. 
Hodgdon, 201 Joplin St., is City Engr. 

KANSAS CITY, MO.—The Park Board has 
had designs prepared for the construction of 
two reinforced concrete bridges to be built 
in Swope Park, one at 7ist St., and the other 
at 64th St. The 7ist St. bridge will be 400 
ft. long of two spans, and the 64th St. bridge 
wil] be 250 ft. long. Edgar A. Harper is 
City Engr. 


ST. LOUIS, MO.—The city may rebuild the 
18th St. bridge over Mill Creek valley and 
the railroad tracks. The southern half of 
the structure will be reconstructed at a cost 
of $140,000. 

HAMBURG, ARK.—Bids are asked by J. 
C. Brown, County Judge, until noon, April 
11, for the erection of several steel bridges. 

PINE BLUFF, ARK.—The MORAVA CON- 
STRUCTION CO., Dallas, Tex., was award- 
ed the contract on March 14 by the County 
for the construction of a steel bridge across 
Bayou Bartholomew, at about $3,289. 

SILT, COLO.—Bids are asked until April 
83 by the County Commissioners, Garfield 
County, for the construction of a steel-rein- 
forced concrete bridge here. G. N. Houston, 
Denver, Colo., is Deputy State Engr. Noted 
March 5. 

CHEHALIS, WASH.—Bids are asked un- 
til 2 p. m., April 7, by Ernst C. Bechly, 
County Engr., for an 80-ft. span steel bridge, 
with a 16-ft. roadway, to be erected on con- 
crete foundations over the Newaukum River, 
at a point seven miles from Chehalis, the 
contractor to remove the old bridge. 

CONNELL, WASH.—Bids are asked until 

p. m., April 6, by the County Commis- 
sioners, Franklin County, for the construc- 
tion of one 50-ft. steel bridge and approaches, 
to be located about 4% miles northeast of 
Connell. M. B. Pratt is County Audr. 

AUBURN, CAL.—Bids are asked until 5 
p. m., April 6, by the Placer County Super- 
visors, for the construction of a concrete 
and stew] bridge across the Bear River, con- 
necting the counties of Nevada and Placer. 


VENTURA, CAL.—G. F. NOWAK, Santa 
Paula, Cal., has been awarded the contract 
by the trustees for the construction of the 
Santa Clara St. and the Prince Barranca 
bridges, at $3,400 and $4,500 respectively. 

NEVADA, CAL.—The Supervisors of Ne- 
vada and Placer Counties have agreed on 
plans for the construction of bridge, 500 ft 
long, across Bear River, near Dutch Flat, 
estimated to cost about $6,000. 

TORONTO, ONT.—Plans for the construc 
tion of a viaduct, prepared by C. H. Rust, 
City Engr., have been approved, subject to 
slight changes, by the consulting engineers 
and by the Board of Control, and are now in 
the hands of G. A. Mountain, Government 
Engr. 

WINNIPEG, 


asked by M 
Peterson, Chn 


MAN.—Bids are 
Control, Winnipeg, 


Board of 


until March 27 for a d-hand, single- 
track, through-truss, 2-span steel railway 
bridge, crossing Pinawa Channel, for the 


Point du Bois hydro-electric development, 
one span 155 to 165 ft. in length, and one 
of 100 to 115 ft. in length. 

SAINT BONIFACE, MAN.—The Dominion 
government engineer has approved the 
to divert the Seine River at Provencher Ave 


and to erect a bridge of concrete and 

masonry work at a cost of SSO, The 

structure will be 65 ft. in width 
MONTEREY, MEX. The TOPEKA 


BRIDGE & IRON CO., Topeka, Kan., has 
secured the contract for constructing two 
spans of reinforced concrete bridge over the 
Santa Catarina River at Monterey; bids 
opened March 1, at $14,000 The contract 
for constructing the superstructure will be 
awarded at a later date 


BUILDINGS. 
(* denotes that this work is advertised in 
Enginecring News.) 


*BAR HARBOR, ME 


Rids were asked 
until 8 p. m., May 4, by James Knox Tay 
lor, Superv. Arch., Treasury Dept.. Wash 


ington, D. C., for the construction, includ 
ing plumbing, gas piping, heating appapatus, 
electric conduits and wiring of the U. § 
postoffice at Bar Harbor 

NEW YORK, N. Y.—We are officially ad 
vised that Samuel Sass, Arch., 21 Park Row, 
is preparing plans for five 5-story tenementa, 
38 x 100 ft. to be built on Pacific St., near 
Boerum PI1., Boro. of Brooklyn, for the Realty 
Associates, 176 Remsen St., Brooklyn. The 
buildings wilk be built of brick and stone, 
with architectural iron, galvanized tron sky- 
lights, tin roofs, gas fixtures, dumb Waiters, 
cabinet mantels, water closets, lavatories 
and bath tubs. Cost $150,000 

Parfitt Bros., Archs., 26 Court St., Brook- 
lyn, advise us that they are preparing plans 
for the construction of two additional sto- 
ries to the Kings County Court-house, 
Brooklyn. It is expected that hids will be 


advertised for in about three weeks, Esti- 


mated cost, including complete equipment 
$500,000. Bird §S. Coler is Pres, Boro. of 
Brooklyn, 

NEW YORK, N. Y.—We are officially 


informed that Edward Pearce Casey, 1 Nas- 
sau St., is preparing plans for a 5-story 
brick and stone police station, 100 « 100 ft., 
to be built on Delancey St., for the Police 
Department, 300 Mulberry St. Cost, $175,- 
OOO. Theodore A. Bingham is Comr. 

C. H. Cullen, 20 West 34th S8t., will pre- 
pare plans for remodeling a hotel building 
on Broadway between 43d and 44th Sts., into 
store, office and studio building for J. ¢. 
Astor, 23 West 26th St. It will have four 
stories, 60 x 200 ft., and will be built of 
brick and stone, fireproof. Cost, from $150,- 
G00 to $200,000 

Sommerfeld & Steckler, Archs., 19 Union 
Sq., advise us that they have prepared plans 
for three separate 6-story buildings to be 
built for John Katzman, 622 West 137th 
St. The buildings will be erected on Ams- 
terdam Ave. and 158th St., and will cost 
altogether about $150,000. The owner is 
taking estimates now. 

Estimates are being received by Wade & 
Willauer for alterations to the Earlington 
Hotel for the Seventy-second Street Co. 
The changes will cost $100,000 

NEW YORK, N. Y.—We are officially ad- 
vised that estimates are being received for 
erection of a 5-story brick and stone tene- 
ment, 50 x 90 ft.. which will be built at St. 
Nicholas Ave. and 180th St.. by Stephen J. 
Neville & Bagge, 
217 West 125th St., are Arches. 

SLOANE & MOLLER, 316 East 65th St., 
advise us that they have been awarded the 
carpenter contract for a _ building to be 
erected at 38 West 2ist St. The structure 
will have six stories, will be 67 x SS ft., and 
will cost about $300,000 Ditmars & Brite, 
111 Fifth Ave., are Archs.; the Domestic 
Realty Co.,°-28 West 22d St., owner. 

We are advised by W. A. Swasey, Arch., 
40 West 33d St., that the Alden Hall Cor- 
poration has awarded contract to the GOD- 
FREY-EMSLEY CONSTRUCTION CO. to 
build the proposed 12-story fireproof apart- 
ment house to cover a plot 85 x 100 on the 
east side of Gramercy Park. Cost, $200,000. 


HUNTINGTON, L., N. Y¥.—The Board of 
Education, care of George C. Hendrickson, 
has decided to erect a fireproof high school 
building, to cost $80,000. 


NEW YORK, N. Y.—Bids are asked until 
1 a. m., April 6, by C. B. J, Snyder, Supt. 
School Bidgs., Bd. of Education, New York, 
for installing heating and ventilating appa- 
ratus in Public Schools Nos. 24 and 14, 
Boro. of Brooklyn, and in Public School No. 
17, Boro. of Manhattan. 


JERSEY CITY, N. J.—A. H. Rosensohn, 
Arch., 747 Broad St., Newark, N. J., has 
completed plans for three 4-story apartment 
buildings, 50 x 52 ft., to be built'on Monti- 
cello Ave., near Clinton Ave., Jersey City, N. 
J., for D. J. Murphy, Bayonne, N, J. Cost, 
$75,000. 

We are officially advised that the TURNER 
CONSTRUCTION CO., il Broadway, New 
York, has been awarded the contract for ths 
reinforced concrete floors and interior col- 
umns in the warehouse to be constructed for 
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W. 8. Everson & Son, at Communipaw Ave., 
Jersey City. Work will be commep im- 
mediately. 

NEWARK, N. J.—Contracts will be let at 
once by Kitchell & O’Rourke, Archs., 
Scheurer Bidg., Newark, for constructing a 
8-story school building for St. Columba’s 
arish, Rev. Michael J. White, Rector. Cost, 
90,000. 

GREENSBURG, PA.—The Greensburg 
School Board, H. H, Fisher, Secy., desires 
preliminary sketches until April 1 for the 
construction of two brick school buildings to 
be erected this summer at a total cost of 
about $150,000. 

PHILADELPHIA, PA.—Henry D. agit, 
Arch., 411 Wainut 8t., 
has awarded a contract’ to Y 
& KEATING, Bailey Bidg., for erection of 
St. Francis de Sales’ Roman Catholic 
Church, at 47th St. and Springfield Ave., 
It will measure 90 x 154 ft., and will be 
constructed of stone, with a large dome. The 
cost will be about $175,000. 

Plans are being prepared for a freight 
station, 20%) ft. square, to be erected on the 
block bounded by Bighth, Darien, Willow and 
Noble Sts., for the Philadelphia & Reading 
Ry. Co. In order to prepare the site for 
the station, JOHN O'ROURKE has _ been 
awarded a contract to tear down all the 
buildings on the block. William Hunter is 
Ch, Engr., Philadelphia, 

Plans for a garage for the automobile 
patrol to be purchased by the city have been 
posted for estimates. At the same time es- 
timates were invited on plans for a police 
station, two firehouses, a public bathhouse 
and improvement to two police stations. 
The garage will be erected at 3965 German- 
town Ave. It will be one story high, of 
brick and stone and will adjoin the 434 Ward 
police station to be built next to it. The 
station will be a 3-story brick and stone 
building, measuring 130 x 38 ft., and will 
contain the usual police station equipment. 
Firehouses will be built at the corner of 
Erie Ave. and Marshall St., and at 20 
Haverford Ave. Each will be of brick and 
stone, two stories high, measuring 32 x 70 
ft.. and 34.7 x 153.5 ft., respectively. A 
storage station will be attached to the 
latter building. Plans for the public bath 
call for a 1-story brick and stone building 
of the usual type on the east side of Front 
St., below Thompson St. It will measure 
46 x 100 ft., and will have a pool 69.8 x 31 
ft. An addition will be made to the police 
station in Fifth St., above Race St., and the 
Fifth Ward station, in De Lancey St., below 
Fourth St. will be modernized and reno- 
vated. Henry Clay is Dir. Dept. Public 
Safety. James C. Baxter is Ch. Engr., 
Bureau of Fire, 

SCRANTON, PA.—L. C. Holden, Arch., 
1138 Broadway, New York, advises us that 
he has let mason contract to FRANK CAR- 
LUCCI, of Scranton, Pa.. and carpenter work 
to LORD & WATERMAN, Scranton, for a 
2-story stone residence, 57 x 67 ft., at Scran- 
ton, for F, W. Woolworth, to cost $60,000. 

PITTSBURG, PA.—Thomas nee. Dia- 
mond Bank Bidg., and C. L. Hard- 
ing, 1316 G St., N. W., =. D. C., 
have been commissioned to prepare the 
plans for a $300,000 building to be erected in 
the East End for the local Y. M. C. A. The 
atchitects will have the plans completed and 
ready for bids in about two weeks. 

Bids are being received by Janssen & 
Abbott, Machesney Bidg., Pittsburg, for con- 
structing a 7-story addition to the Fort Pitt 
Hotel, owned by the Fort Pitt Improvement 
Co. The addition will be 100 x 100 ft., and 
will cost $400,000. 

DARLINGTON, PA.—SAX & ABBOTT, 
1328 Chestnut St., Philadelphia, were award- 
ed the contract on March 20, for building 
the House of Detention at 22d and Arch Sts., 
for the city of Philadelphia. The building 
will be a 4-story and basement structure, 
measuring 90.1 x 93.2 ft., and will cost, 
when furnished, close to $200,000. The plans 
which were prepared by Philip H. Johnson, 
Land Title Bidg., Philadelphia, provide for a 
hearing room, officers’, boys’ and girls’ quar- 
ters, detention rooms, Gabe and recreation 
rooms and other necessary artments. The 
contractors’ bid was $137.9 time, seven 
months. 


FREDERICK, MD.—The Citizens’ National 
Bank has awarded contract to the C. J. 
CASSIDY CO., 523 138th St., N. W., Wash- 
ington, D, C., for constructing a banking 
building. The structure will occupy a site 
having a frontage of 75 ft. on Market St. 
and 6O ft. on Patrick St. J. A, Dempwolf, 
Center Sq., York, Pa., is Arch. Joseph D. 
Baker ts Pres, of the bank. 

*WASHINGTON, DPD. C.—Bids are asked un- 
til noon, April 8, by Elliott Woods, Supt., 
U. 8S. Capitol Bldg. and Grounds, for panel 
boards and boxes, pull boxes, etc., for the 
office building, U. S. Senate, W ashington. 

. H. Pickford, 1410 G St.. N. W., will 
erect apartment house, it is ented, to con- 
tain 40 apartments of six and seven rooms 
The building will have eight stories and will 
cost $125,000 A. H. Beers, 717 14th St., 
N. W., is Arch, Construction is to begin at 
once. 

The Commissioners of the District of Co- 
lumbia have awarded contracts as fo!'ows for 
school buildings in Washington, [T C.: 12- 
room building on B St., between i3th and 
14th Sts., S. E.. to W. E. MOONEY, Len- 
man Bldg., Washington, at $91,086; 16-room 
building to GEORGE A. FULLER CON- 
STRUCTION CO.. Munsey Bldg., Washington, 
at $97,500. 

We are officially advised that pisns and 
specifications are in the hands of che in- 
vited bidders for constructing a building for 
the Bureau of American Republics The 
bids will be received on March 27. The 
building will have two stories, will be 130 x 
160 ft., and will be fireproof. Kelsey 
Cret, 1524 Chestnut St., Philadelphia, are 
Archs. 

GREENVILLE, N. C.—The East, Carolina 
Teachers’ Training School Trustees have en- 
gaged Hook & Rogers, Charlotte, N. C., and 
H. W. Simpson, Newbern, N. C., to prepare 
plans for erection of school building to cost 
$100,000. Bids will be advertised for after 


James Knox Taylor, Superv. Arch., Treas- 
Washingtorm D. C., has awarded 
contract for the construction of an extension 
to the postoffice at Greenville, 8S. C., tO Superv. Arch., Washington, 

8 low pressure steam heating apparatus for 


305 Dearborn St., Chi- 
; the U. S. postoffice and court house at Green 


Noted on March 12. 

UNIVERSITY, ALA.—Contract has been 
awarded by University of Alabama to B. C. 
BYNUM CONSTRUCTION CO., Birmingham, Regents, Madison, 
, for erection of engineering building and _ story brick and stone normal school here. 

at a total cost of $185,409. The Mason and carpentering contract to R. B. 
structure will be finished in pressed brick; HARTMAN, Wells Bldg.; heating and venti- 
Frank Lockwood, Montgomery, Ala., is the lating to LINDEMAN z 

oh. Florida St., and plumbing to JOSEPH WIT- 

NEW ORLEANS, LA.—We are officially TIG, 810 Central St. Van Ryn & De Gelleke, 
advised that Hale & Rogers, Archs., 11 East 211 Geond St., Milwaukee, are Archs. 

~ N 


419 Broadway, Mil- 


plans prepared by Andry & Binder- 


have been accepted. Bids will be asked for 


OHIO.—Bids are asked until 
, by the Clerk of the Board of 


Franklin County, 


INDIANAPOLIS, 


by Vonnegut & Bohn, 
for constructing a 3-story and basement office 
building, 60 x 100 ft., for the United Brother- 
State Life Bldg. Brick, Bedford stone and 
steel will be used. Estimated cost, $75, 


ceived as follows March 24 at the office of 


struction complete of the post-office building 

ik: Cc. P. Cullen Co., $200,000. 

on 

$379,000, $80,000 additional DEVILS LAKE, N. DAK.—Bids were re- 
é 24 at the office of 


at G rand Rapids, 


Charles Hoetz & Sons, Grand Rapids, $448,- ceived as follows March 
$97, - John Pierce Co., New York James Knox Taylor, Superv. Arch., 

$384,354, $160,000; 

7,050, $100,000; 


349,570, $85,000, 18 months; 
, $406,800, 


Strandberg Co., 


, $397,938, $82,000. 


to "Nov. 1910. 


N, ILL.—The contract to erect a 

building for the Christian Church has been asked until 1.30 p. m., April 15, by — ¥: 

awarded to F. J. RANSOM, of Robinson, at Hart, Acting Q. M. 

constructing, steam heating, 

tric wiring and furnishing and 

by Nimmons & Fellows, 208 Dearborn St., electric light fixtures in the following build- 

for a 10-story mercantile building, 50 x 100 ings at Fort D. A. Russell, é 5 

to be erected at Fifth Ave. and Van of Colonels quarters. one set of field officers 

., for Arthur Dixon, 299 Fifth Ave, @uarters, three | double ,; ; 

be built of reinforced quarters, four double sets of Lieutenants 

Cost, $200,- quarters, four double sets of non-commis- 

A racks, three double Artillery barracks, 

interior alterations to staff and 50 horses, two Ar- 

5 Mo tillery gun sheds an 

ST. HELENA. Cor un- 


it is stated. 
ILL.—Plans have been finished 


concrete, with stone trimmings. 


be used for hotel purposes. 
ILL.—Siegel, Cooper & Co., a. m.. Marc 
State and Van Buren Sts., are having plans Secy._ Board Library Trustees, 
. A. Eckstorm, Tacoma Bldg.. 


Halsted and 43d Sts., 
trol of the State. 
for the building 


Plans are nearly completed 


is to be built has been given by 
the Union Stock Yards & Transit Co.. under Bank Bldg., Fort Worth, Tex., 
at a nominal rental. Ac- E. Barnes is Houston Mer. 

plans the building, Bids are asked until 
which promenty will be completed by Oct. 1, Burnham & Co., Railway Exchange Bldg., 
Dr. O. E. Dyson, Con- Chicago, Ill., for constructing a 10-story 
mercantile building at 
Kate Seanlon, of Houston. 
be built of brick and granite, 100 x 150 f 


4201 South Halsted St., 
. Leonard, Vice-Pres. and Gen. 
Mer. of the stockyards company, are the pro- 


were submitted by En 


construction ‘of a 


aoe ¢. T. J. Jarvis is Chn, of Com., Green- Wis.. to HERBERT T. HAZE 
ille. Dearborn St., Chicago, IIL, 
May 31, 1908. Noted fully on Feb. 
*GREEN BAY, WIS.—Bids are asked until 
3 p. m., April 20. by James Knox Taylor, 


time, Sept. 1, 1909 
Bay. 


Y., have been re- $200,( 


tained to prepare plans for a 3-story lime- Ferry & Clas, Archs., 
stone postoffice to be erected in this city. waukee, are completing plans for 3-story 
$1,200,000. James Knox additions to the Public Museum and Library 

Arch., Treasury Dept., -— for the city. Estimated cost, $200,- 


Boulevard, Chicago, II1., 
00,000. 


COLUMBUS, OHIO.—Bids are asked until °St, $300 
by the Commissioners of 


“hi, ury Dept., Washington, D. C., 
B. << g ey on struction of a post-office building at Devils 
¢ 59: John McNabb Co. Lake, N. Dak.: Dinny Bros., 
Grand Rapids, $415,800, $09,735; Wells Bros., N. Dak... $137.350;, Thomas Berge. 
Henry Rapids, N. Dak., $133,900; 
$88,000; Northern struction Co., Milwaukee, 
a Milwaukee, Wis., $336.0 %. J. W. Miller, St. Paul, 2 3: 
Chicago. J. Hoy Co., St. Paul, $128,712 


Paul Reisen’s Sons, Michi- struction Co., Milwaukee, 
$08,000: Ambrose B, Stannard, Time, Oct. 31, 1909. 
378, $88,000; John Rodatz, COLORADO SPRINGS, N. DAK.—James 


Charles W. Gindele Co.. Knox Taylor, Superv. Arch., Treasury Dept., 
$82,000; E. W. Reid, Washington, D. C., 
, $88,670; William H. Max- H. WIESE, South Omaha, Neb. 
ime the construction of the Colorado Springs 

post-office, at $180,949. Time, Dec. 31, 1909. 


*FORT D. A. RUSSELL, 


H,. Corlett is Arch. 


hospital is to be erected at HOUSTON, TEX.—The Shearn Methodist 
and will be under con- Congregation, Rev. J. W. Moore, Pastor, has 
decided ta soon begin construction work on 
The site upon which the roposed church. The building will 

$500 000. Sanguinet & Staats, & 


and will cost $500,000. 


RHINELANDER, WIS.—We are officially BREMERTON, WASH. 
i will be received about as follows, March 21. 
July 1 for constructing a 3-story courthouse, 


27. 


MILWAUKEE, WIS.—The following con- 
tracts have been let by the Board of Normal 
for constructing a 3- 


Hood & Tullgreen, Archs., 82 Wisconsin 
New Orleans, for a St., will erect a 3-story apartment house, 
medical building for the Tulane University, %6 x 135 ft., at Farwell Ave. and Keen place, 
to cost $90,000. Following are the contracts 
Edwin B, Craighead is Pres. let: Masonry, to RIESEN & WILKE, 
Commissioners of the Port will re- Third St.; steam heat, 
ceive bids soon for steel work for proposed 
shed 1,200 ft. long, to cost about $100,000. 

A. _ Bell is Engr.-in-Charge, Hibernia Bank DES MOINES, IOWA.—The general con- 
tract has been let to the CAPITAL 
BRICK & PIPE CO., Des Moines, for erect- 
ing a 5-story reinforced concrete office build- 
Sixth St., for construction ing, 132 x 132 ft., at Eighth and Walnut 
of a school on East 55th St., betwees Scovill Sts., Des Moines, for the Hubbell estate, F. 
__E., and Portland Ave., E.. to be M. Hubbell, Son ; 
known as the Technical High School Charles Equitable Bldg. E. A. Rush, 
is Arch. Estimated 


to ANDERSON & 
FERRIS. 463 27th St.. and plastering to 


WILLIAM GREGORY, 982 Jackson St. 


RED WING, MINN.—James Knox Tay- 
at Columbus, Ohio, for lor, Superv. Arch., Treasury Dept., 
erecting a tuberculosis hospital, to be known ton, D. C., has awarded contract for the con- 
, k L. Parkard is Arch.; struction of a postoffice at Red Wing, Minn., 
Morton Hayes is Pres, of Board. to W. J. L 
IND.—Rubush & Hun- 
s., American Central Life Bldg., has 
let the mason contract for the Masonic Tem- MINNEAPOLIS, MINN.—Long & Long, 
» to PERRY & BOCK, Court St., and plas- Archs., 830 Hennepin i 
tering to JOHN & BOLLAND, Chicago. The are preparing plans for an 8-story pressed 
peg will have seven stories and will be 
$400,000. 


ONGCOR, Red Wing, Minn., 
_— time, June 1, 1909. Noted on March 


brick and cut stone, fireproof office building, 
to be built on Seventh St. 
“Bids will be received until about April 6 for Simon Kruse, city. * 000. 
Indiana Trust Blidg., F. S. Jones, Dean of the Engineering Dept. 
of the University of Minnesota. expects to 
receive sketches from Clarence H. Johnston, 
hood of Carpenters and Joiners of America, Arch., Manhattan Bldg.. St. Paul, 
the proposed engineering building, 
erected on the university grounds. 
—Ri ¥ propriation for this building 
MICH —Bide were Fe Cyrus Northrop is Pres. 
Superv. Arch., Treas- BURLINGTON, KAN.—Bids will be received 
, Washington, D. C., for the cén- at once by the County Clerk, for constructing 
a courthouse for Kit Carson County, to cost 


and Nicollet Ave., 


wyo. are 


Wyo.: Two sets 


three double stable 


St. Helena, for erection of a Carnesio Free 
7-story warehouse. It’ will cost about Public Library building at St. Helena. 


The building will 


—Bids were received 
at the office of the 
Bureau of Yards and Docks, ; 
It will be of stone fireproof Washington, D. C., for three brick buildings 
. 95 ft. C. H. Tegen, Met- and _ connecting passages for the Naval Hos- 
. Manitowoc, Wis., is Arch.: pital at ae os Navy Yard, Bre- 

merton, as eburtz, 
Arthur Taylor is Chn. Board Comrs. Noted tree New York Block. Seattle, Wash., $190,- 


500; 

WIS.—The two lowest bids re- Globe Block, Seattle, , 
ceived by ‘the Board of Regents of the Uni- $195,000, $191,000; Matthew Dow & Co. 
versity of W isconsin, for constructing a brick Walker Bldg., Seattle, 000, 
gymnasium building, Cawsey @ Lohse, Lowman Bldg.. 
as Bros., Champaign, $187,072; A. B. White & Franklin Fireproof 
E. McCarthy, Madi- (o.,’ Alaska Bidg., Seattle, $188,920, ie. 

MARINETTE, WIS.—James Knox Taylor, Lumber Exchange, Portlan 
the Superv. Arch., Treasury Dept., Wash- 101, $182,560, $174,783; T. 
ington, D. C., has awarded contract for the van  Bldg., Seattle, 
at Marinette, 


Smith & Rown- 


Western Lime and Lumber Co., Coleman 


Bldg. Seattle, $186,000 ; 

M. Concannon, 112 Me- $189,545 
cise, 7,764, $205,264. San Fray! 
ne riental bla & Peter 
000. fle 


LOS ANGELES, CAL 

ceived as follows, March 
James Knox Tay lor, Su 
Dept., Washington, D. 
ventilating system at 

office: Newell Bros. |. 

Iowa Mfg. Co., Oskaloo 
Hurley & Co., ‘St. Pau 
Rowe-Daly Co., Omah 
Blumve Jay Co., Los 
Thomas Hoverty Co 
G. G. Kees Domesti Ens 
Paul, $42,727; . Sa 
$62,000. Tine. Cor ple 
SAN DIEGO, CAL.—The 
Co. will erect a hotel to « 
Richie is Pres. 


*SAN FRANCISCO, CAL 
building, storehouses, et 
$1,500,000, have been pre 
Kellogg & Crane, Archs 
Philadelphia, Pa., as =. 
miscellaneous contracts. 
until noon, May 4. by Geor 
son, Constr. Q. M., Fort 
struction at Fort Mason, Sa 
of a sea wall, crib wail, tr 
and sheds for new Army S 
Quartermaster’s Dept.. U. s 
ance with architects’ plans 

The “San Francisco Chro: 
it is proposed to erect twely: 
mar and primary, eightee; 
struction,”’ and three Class | 
buildings, if the bond issue 
at the special election to | 
11. The specifications prepar: 
Manson, City Engr., and 
City Arch., provide for an ¢ 
diture of $1,480,000 for Cla 
and primary schools, $1,685 (««) 
construction”’ buildings, $1,240 
new high schools, and an addi: 
sion High School, and $595, Ore 
be acquired by the city, a total 

“special construction” 
not to be more than two stor 
metal window frames and < 
ter walls. The only wood used 
struction will be in the floors 
ing is a list of the proposed sc} 

“CLASS A” BUILDINGS.—Aday 
—Eddy St., between Van Ness Ay 


St., 12 classrooms; estimated co $] 


Denman grammar—Page St., 
ner and Pierce, 16 classrooms: est 
$160,000. 

Franklin grammar—Lighth St.. 
son, 12 classrooms; estimated 

Hancock grammar—Filbert St 
16 classrooms; estimated cost, $1(4) 

Jean Parker—Broadway, betw: 
and Mason Sts., 16 classroom 
cost, $160,000. 

John Swett grammar—McAl! 
tween Franklin and Gough, 12 
estimated cost, $120,000. 

Jefferson primary—Bryant 
Sixth and Seventh Sts., 8 class: 
mated cost, $80,000. 

Lincoln grammar—Harrison 
Fourth, 12 classrooms; estimated 
000. 

Oriental public—Clay and Pow: 
classrooms; estimated cost, $80,000) 
Mission grammar—Mission S 
15th and 16th Sts., 16 classroon 

cost, $160,000. 

Irving primary—Broadway, betwee: 
gomery and Sansome Sts., 8 cla 
timated cost, $80,000. 

Spring Valley grammar—Was! 


between Hyde and Larkin Sts. 12 


rooms; estimated cost, $120,000 
“SPECIAL CONSTRUCTION” BU! 


—Bryant Cosmopolitan primary y: 
between 22d and 238d, 16 classroom 


mated cost, $100,000. 
Clement primary—Day and Nv 
classrooms; estimated cost, 
Cooper primary—Greenwich =! 


Jones and Leavenworth, 16 classroon 


mated cost, $100,000. 
Peabody primary—Sixth Ave 


the Mis. 
000-000 


ire 


with 


tea 


ar Harri- 


fornia St., 16 classrooms; estimated cost 


$100,000. 
Holly Park primary—Holly Par} 


Powell 
t ted 
St. be 
; 
DET Wee 
ear 
S120. 
8 
between 
timated 
Mont 
ms: 
LDINGS 
rk St 
¢ 
Sts., 12 
het we 
Ca 
Ave., be 


tween Highland Ave. and West Park, 16 


classrooms; estimated cost, 

Madison primary—Clay St., betw 
and Laurel, 12 classrooms; esti! 
$80,000. 


Marshail primary—19th St., between 


cia and Gurerro, 16 classrooms 
cost, $100,000. 

McKinley primary—1l4th and | 
16 classrooms; estimated cost. 
Sheridan primary—Minerva St 
mouth Ave., 16 classrooms; es! 

$100,000. 

South End primary—Burrows 
Berlin and Girard, 16 classroom 
cost. $100,000. 

Grattan primary—Alma §&t., 

16 classrooms; estimated cost, *! 

Sutro grammar—I2th Ave., bet» 
ent and California Sts., 16 class’ 
mated cost, $100,000. 

West End primary—Mission 
Naglee and Worden, 12 classroon 
cost, $75,000. 

Lakeview primary—In_ block 
Plymouth and Grafton Sts.. Gold: 
Holloway 16 classroom 
cost, $100. 

Jackson , to be a 
of Panhandle, between Stanyar 
Sts., 16 classrooms; estimated 


Cleveland primary—Site to be 
district bounded by Persia and B 
Athens and Moscow Sts., 12 cla 
timated cost, $75, 

Starr King primary—San Bruno 
25th §t...16 classrooms; estimat« 


F. J. MeCoppin primary—Six'’ 
tween B and C Sts., 16 classroom 
cost, $100,000 

“CLASS A” HIGH SCHOOLS.- 
St., between O’Farrell and Geary 
than 20 classrooms; estimated co: 


Walnut 


between 


estimated 


nded by 
State and 


timated 


1 north 


wATER 


Millbt 


special 
astilg 
*STAAT 


noo 


, GLOU! 
r the 
valves, 
various 
to 
WA. 
Hil 


Ol ¢ jeme 
«nd! 
‘0, 12 Sup 
13. 
ali” ess 
any 
|_| 
Treas- = 
$404,971, $94 
gan, $370,004 ten 
Ne Ww York 
Chicago, $406.62) 
Chicago $3408 
Detroit, $398,082 
for a ghk 
S°50.000 
ete ry 
A iW 
net 
I ade 
aie ted turt ne 
£450,000 “., 
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yia St., between Bush and Sut- 


th 


2O classrooms; estimated 
ve St., between Larkin and 
» 20 classrooms; estimated 


on High—On site to be ac- 
St., between Dorland and 
present school; class ‘‘C’’ 
i cost, $150,000. 

_We are officially advised 
\N STEWART CO., Ltd., 
idg-. Montreal, has secured 
ruct a 7-story addition to 
enac in this city, for the 
Ry. Co. Estimated cost, 


»~PLY—IRRIGATION. 


this work is advertised in 
necring News.) 


wATER 


denotes th 


H.—This town has voted 
system, at cost of $60,000, 
i a complete fire service, at 
nat t of approximately $150,000. 

tt is Town Clk. 

\IASS.—Bids are asked until 
, 10, by the Board of Public 
ron pipe and special cast- 
* Ferry is Asst. Clk. Bd. 
\88.-AUGUSTUS A. COBB, 
s irded the contract on March 
Commissioners for con- 
imping station and shed for 
on water-works, at $3,229. Louis 
uaiwes, Marion, is Engr. 
R. L—The contract for 
tons 24-in., 385 tons 20-in., 
ng cast-iron water pipe, and 
special castings, was awarded 
* by the Committee on Water to 
Providence, at $17,000. 

N. Y.—Bids are asked by the 
‘of Water until noon, April 7, 
and delivering cast-iron pipe 


ins 


castings for the Lake Water 


KSETT 
wal 


a asked by the Water Department 
8. tor furnishing the labor 
aterial (with the exception of the cast- 
pipe and special castings) necessary for 
structing an intake crib and a cast-iron 
eye pipe gU ins, in diameter, in Laxe On- 
ario, f 1e municipal pumping plant. 

ked by Department of Wa- 
- yptil noon, April 14, for furnishing the 
- and material (with the exception of 
gst-iron pipe and special castings) 
ry for laying the cast-iron pipe and 
castings for the Lake Water exten- 


labor 


F. 
‘WHITE PLAINS, N, Y.—Bids are asked 
a. April 17, by John Heeney, 
§ Bd. of Water Comrs., for installing a 
qu),Q00-gallon triple expansion direct act- 
i ndensing pumping engine, erected on 
pn in pumping station, Orchard 8t., 
White Plains. 
BROOKLYN, N. Y¥.—Plans for repairing 
» Millburn reservoir in Nassau County 
re being prepared by J. W. McKay, Acting 
“) Engr. of the Department of Water Sup- 
y, Gas and Electricity. 
NEW YORK, N. Y.—Bids are asked unt 
2 “*. April 1, by John H. O’Brien, Comr, 
Water Supply, Gas and Electricity, for fur- 
ching and delivering 12-in. inside screw 
vate valves, cast-iron water pipe, ranch 
e and special castings, dock hydrants and 
D} urtenances, and hauling and laying and 
rnishing, delivering and laying water 
mains in various streets; also for furnishing 
and delivering iron castings and completing 
he work to be done in furnishing, deliver- 
e erecting and conecting four water-tube 
bouers at the new Ridgewood pumping sta- 
tion, 
ROCHESTER, N. ¥.—The contract for fur- 
nishing cast-iron pipe and special castings 
vas been awarded by the Water Department 
the WARREN FOUNDRY & MACHINE 
0., Utica, N. Y., at $55,340. This contract 
udes 1,600 tons of 36-in. straight pipe, 
tons of 6, 8, 10 and 12-in, pipe, 80 tons 
{ special castings, 24 to 36-in., and 30 tons 
astings, 6 to 20-in. 
*STAATSBURGH, N. Y¥.—Bids are asked 
until noon, April 4, by Harry C. Barker, 
A(ty., 54 Market St., Poughkeepsie, N. Y., 
for the construction of a water-works plant 
for the Staatsburgh Water Co. The division 
{ work and materials to be furnished are 
proximately as follows: A storage reser- 
ir complete, 4,500 ft. riveted steel pipe, 
iL“) ft. cast-iron pipe, valves, gates and 
tydrants, trenching, setting valves, hy- 
irants, etc. B. H. Brevoort, 54 Market St., 
Poughkeepsie, N, Y., is Engr.-in-Charge. 
PARK RIDGE, N. J.—The contract for re- 
uilding the dike well, reinforcing and rais- 
g the height of the dam, building concrete 
pilway, ete., for the electric lighting sta- 
ton at Park Ridge, has been awarded by 
eorge T. Hanchett, Consulting Engr., to 
~1 ©, BENNETT, Park Ridge, at 
$10,000, 
RAHWAY, N. J.—The U. 8. CAST-IRON 
PIPE & FOUNDRY CO., 71 Broadway, New 
‘ork, has been awarded the contract by the 
Water-Works Department for 4 and 6-in. 
$25.70 per ton, and specials at 2% 
1D. 


GLOUCESTER CITY, N. J.—The eontract 


for the construction of water mains, with 
‘alves, valve boxes and fire hydrants in 
‘arious streets, bas been awarded by the 


“ty to JOHN O'NEIL, Burlington, N. J. ,at 
~ Joha J. Mannion is City Clk. 
“PHILAI °LPHIA, PA.—The following 
. © received on March 17 by William 
ir.. Acting Dir. Pub. Wks., for 
‘sgal pumping engines of 5,000,- 
‘aily capacity, driven by steam 
the Torresdale filter plant: 
1, Sixth and Chestnut Sts., 
$5,850; alternative style of 
© < nes, $5,070; Watson, Stillman 
“”); D’Olier Engineering Co., 121 
‘eoth Philadelphia, $6,475; 
loyle & Co,, Allis-Chalmers 
ilwaukee, Wis. 730. 


HARRISBURG, PA.—The Ferro-Concrete 
Co., Harrisburg, was the low bidder, at 
$112,000, for the construction of the large 
storage reservoir on Pagton Creek, near this 
city. The dam will be of reinforced con- 
crete with regulating gates so that there will 
be a continual flow down stream, M. 
Cowden is City Engr. 

POTTSTOWN, PA.—The Pottstown Water 
Co. has increased its capital stock from 
$225,000 to $400,000, the increase to be used 
for constructing a filter plant and for the 
improvements to the Washington Hill res- 
ervoir. 

MOUNT WASHINGTON, MD.—The Valley 
Artesian Water Co. has been incorporated 
by Edward L. Gernand, 211 North Calvert 
St. Henry Gilligan, 809 Calvert Bldg., is 
interested. 

BIG STONE GAP, VA.—The city has 
awarded the contract to W. W. TAYLOR for 
the completion of the reservoir, construction 
of which was commenced several years ago, 
at $5,000. 

ATLANTA, GA.—THE WISCONSIN EN- 
GINE CoO., Corliss, Wis., has been awarded 
the contract by the city for furnishing a 
pump for the pumping station at $137,000. 
R. M. Clayton is City Engr. 

NEW ORLEANS, LA.—Swamp land to the 
extent of 28,000 acres in St, Charles Parish 
and 10,000 acres in Paradais will be drained 
in the near future. This will necessitate 
constructing 12% miles of canal, 30 ft. wide 
at the top and 23 ft. at the bottom, and from 
six to eight feet deep, diking and ditching. 
G. A. McWilliams, Walnut, IIL, is inter- 
ested. 

MALTA, OHIO.—Bids are asked until 
noon, April 28, by the Board of Public 
Affairs for a pipe system for the water- 
works system. Frank C. Miller is Pres. Bd, 

PLHASANT HILL, OHIO.—The citizens 
have voted $25,000 bonds for the construction 
of water-works. 

TOLEDO, OHIO.—The U. S. Cast-Iron Pipe 
& Foundry Co., 71 Broadway, New York, 
submitted lowest bid for furnishing 565 tons 
of 6 to 14-in. cast-iron pipe at $22.90 a ton, 
and 35 tons 4-in, pipe at $23.90. 

*CINCINNATI, OHIO.—Bids are asked 
until noon, April 2, by the Board of Public 
Service for manufacturing, furnishing and 
delivering cast-iron pipe and special cast- 
ings for the water-works distribution sys- 
tem. John J. Wenner is Clk. Bd. 

*ELKHART, IND.—No bids were received 
on March 11 by the Board of Public Works 
for furnishing the city and inhabitants with 
water for a period of 25 years, T. 
Wilkinson is City Clk. 

GRAND RAPIDS, MICH.—We are offi- 
cially advised that the LYNCHBURG FOUN- 
DRY CO., Lynchburg, Va., was awarded 
the contract for furnishing the city with 

to 16-in. pipe and specials at $18,929. 

Other bidders were: American Car & Foun- 
dry Co., Lincoln Trust Bldg., St. Louis, Mo., 
$19,308; U. §. Cast-Iron Pipe & Foundry 
Co., 71 Broadway, New York, $19,353; 
Dimmick Pipe Co., Birmingham, Ala., $19,- 
199; American Cast-Iron Pipe Co., Bir- 
mingham, Ala., $20,382; Massillon Iron & 
Steel Co., Massillon, Ohio, $19,508. 

CHICAGO, ILL.—Bids are asked by the 
City until 11 a. m., March 30, for furnish- 
ing and installing two engines and genera- 
tors in the 39th St. pumping station and 
two in the Lawrence Ave. station. John J 
Hanberg is Comr. Pub. Wks. 

MILWAUKEE, WIS.—R. J. HICKEY was 
awarded the contract on March 11 by the 
City for laying all water mains during 1908. 
Charles G. Poetsch is City Engr. 

FORT DODGE, IOWA.—The contract for 
laying 39,550 ft. of the drains upon the 
County Poor Farm has been awarded by the 
County Commissioners to the TUSCOLA 
SUPPLY & CONSTRUCTION CO., Tuscola, 
lll. H. S. Holm is County Audr, 

MUSCATINE, IOWA.—THE DIMMICK 
PIPE CO., Birmingham, Ala., was awarded 
the contract on March 18 by the Board of 
Water Works Trustees for laying water 
mains at about $10,000. J. J. Ryan is City 
Engr. 

ELWOOD, NEB.—Bids are asked by the 
City until 8 p. m., March 27, for the con- 
struction of a water-works system here. 


CHEYENNE, WYO.—THE AMBURSEN 
HYDRAULIC CONSTRUCTION CO. has been 
awarded the contract by the La Prele Ditch 
& Reservoir Co. for the construction of a 
reservoir in the La Prele creek. The reser- 
voir when completed will cover 455 acres, 
an average depth of 53 ft., and will con- 
tain at one filling 25,000 cu. ft. of water. 
The system comprises about 26 miles of 
main ditch by means of which it is ex- 
pected to irrigate and reclaim 36,000 acres 
of land. The type of dam to be constructed 
will be the bulkhead type, i135 ft. high and 
285 ft. long, its construction requiring ap- 
proximately 26,250 bbis. of cement, of 
Ibs. to the barrel, 75,000 ft. of rough lum- 
ber, 75,000 ft. of dressed lumber and 700,- 
000 Ibs, of steel. There will be 17,500 cu. 
yds. of crushed stone, 8,750 cu. yds. of 
sand and 17,500 cu. yds. of concrete. Esti- 
mated cost, $275,000. 

GLASGOW, MONT.—See under Light and 
Power Plants. 


PINE BLUFF, ARK.—See under Light and 
Power Plants. 


PLATTEVILLE, COLO.—Bids are asked 
until April 1 by W. D. Egner, Town Clik, 
for material and labor for sinking a 4-in. 
soft-water well. 


SPOKANE, WASH.—The Adrian Irrigation 
Co. has been reorganized and proposes to 
irrigate about 5,000 acres ef land around 
Soap Lake, 112 miles from here. J. 8S. 
Lichty, Spokane, is interested. 


PORTLAND, ORE.—Bids are asked until 
2 p. m., April 15, by the U. S. Reclamation 
Service, Portland, for the construction of 
Clear Lake dam and dikes, located about 55 
miles southeast of Klamath Falls, Ore., 
Klamath project, Oregon-California. 


COLUSA, CAL.—The contract has been 
let to J. R. TENNANT for the completion of 
the last mile and a half of the 4-mile canal 
or irrigation ditch of the Colusa Irrigation 
Co., formerly the Goad Ditch Co. This 
ditch, which is ten feet wide at the bottom 
and 30 ft. wide at the top, will carry an 
average of four feet of water. The company 
is now arranging to put in a 20-in. centri- 
fugal pump with a 100-HP. engine, that 
will pump 15,500 gallons per minute. It its 
to be in place and ready to open the head- 
gate on June 1. This system will irrigate 
more than 1,000 acres of land east and south 
of Colusa. The ditch part of the work will 
be completed by April 1. Later the canal 
may be continued to the Davis farm, situ- 
ated near Sycamore, seven miles from the 
headgate of the canal. 

LOS ANGELES, CAL.—THE NEPTUNE 
METER CO. was awarded the contract on 
March 9 by the Board of Water Commis- 
sioners for 1,000 Trident %-in. water meters 
at $8,400. Hauer Hamlin fs City Engr. 

ELSINORE, UTAH.—Bids are asked until 
6 p. m. April 1, by the Town Board for 
20,000 ft. of 3-in, iron water pipe and 2,000 
ft. of 1%-in. pipe and fittings, valves, etc. 

PORTAGE LA PRAIRIE, MAN.—The City 
Council has decided to install a water-works 
system at an estimated cost of about $40,- 
000. 

VICTORIA, B. C.—Bids are asked until 
March 30 for supplying certain water meters. 
William W. Northcott is Purchasing Agt., 
City Hall, Victoria, B. C. 


SEWERAGE. 
(* denotes that this work is advertised in 
Enginecring News.) 


EXETER, N. H.—The citizens have voted 
to extend the sewerage system, including the 
construction of sewers in High, Park, Wash- 
ington and other streets. John M. Wadleigh 
is Chn. Selectmen. A. W. Dudley, Manches- 
ter, N. H., is Engr. 


SYRACUSE, N. Y.—The contract for the 
construction of an 8-in. pipe sewer in Bur- 
dick Ave., from the terminus of the present 
sewer to Court St., and an 8-in. pipe sewer 
in Court St., from North Third St. to the 
city line, has been let by the city to AL- 
BERT GAFFEY, at $4,260. 

BUFFALO, N. Y.—Bids are asked until 11 
a. m., March 31, by the Department of Pub- 
lic Works for the construction of sewers in 
several streets. Francis G. Ward is Comr. 
Pub. Wks. 

*AUBURN., N. Y.—We are officially advised 
that THOMAS VISCOUNT. 868 Flora 5St., 
Elizabeth, N. J., was awarded the contract 
on March 17 by the city for the construc- 
tion of sewers in the Fourth, Fifth, Sixth 
and Seventh wards, at $81,488. 

THE BECKWITH CO., Herkimer, N. Y., 
secured the contract for the construction of 
the sewage disposal plant, at $41,445. W. 
Thomas Wooley is City Engr. J. S. Hanlon 
is City Clk. Itemized bids will be given 
next week under Contract Prices. 

*LAKE PLACID, N. Y.—Bids are asked 
until 1 p. m., April 9, by the Ruisseaumont 
Sewerage Commission, Lake Placid, for con- 
structing about 24% miles of pipe sewer. 

GLOUCESTER CITY, N. J.—The contract 
for constructing a terra-cotta sewer has been 
awarded by the city to EDWARD J. O'HARA, 
Gloucester City, at $4,660. John J. Mannion 
is City Clk. 

ERIE, PA.—Bids are asked until March 
30 by the Board of Public Works for con- 
structing sewer. 

ALLENTOWN, PA.—Plans fer the con- 
struction of the house sewerage system were 
submitted to the Council on March 17 by 
the City Engineer and adopted. Estimated 
cost, $987,000. 

WOODLAWN, PA.—The State Health Com- 
missioner, Harrisburg, Pa., has notified the 
Jones & Laughlin Steel Co., Pittsburg, Pa., 
to have plans prepared for the construction 
of a sewer system and a disposal plant here. 

WASHINGTON, D. C.—The Commissioners 
of the District of Columbia have awarded 
the contract for the construction of an 800- 
ft. sewer to E. G. GUMMEL. 300 Rhode Isl- 
and Ave., Washington, at $6,119. List of 
bidders noted March 19. 

F. J. Boas, Philadelphia, Pa., is the low- 
est bidder, at $7,477 for the construction of 
a sewer system on the Walter Reed General 
Hospital reservation. 

BURLINGTON, N. C.—Bonds for $100,000 
have been issued for the construction of sew- 
ers and water-works. W. BH. Sprague is 
Mayor, 

*LOUISVILLE, KY.—E. G. NAVE BROS. & 
CO., Louisville, were awarded the contract 
on March 18 by the Commissioners of Sewer- 
age, for the construction of Section ‘‘A’’ of 
the Beargrass intercepting sewer, at $91,- 
699. . B. F. Breed is City Engr. List of 
bidders noted last week. 

LANCASTER, OHIO.—Bids are asked un- 
til noon, April 1, by the Board of Public 
Service for the construction of certain sew- 
ers in Storm Water Sewer District No. 3. 


SANDUSKY, OHIO.—Plans have been com- 
pleted for the construction of a sewer in 
Farwell St., to consist of 2,100 lin. ft. 20 x 
40-in., 2,300 lin. ft. 20 x 30-in., and 2,400 
lin, ft. 24 x 18-in. concrete sewer; 2,200 lin. 
ft. 18-in, double-strength vitrified pipe and 
1,700 lin. ft. 15 and 12-in. vitrified pipe. 
Estimated cost, $33,000. 

ASHTABULA, OHIO.—Council  ap- 
proved plans for the construction of a sewer 
in West Prospect St., from West to Nathan 
Sts. on the south side of the tracks of the 
A. R. T. electric line. L. Amsden is 
City Engr. 


COLUMBUS, OHIO.—The Council Commit- 
tee on Finance on March 13 approved an 
ordinance providing for the issue of $75,000 
bonds for the construction of sewers in Sul- 
livant Ave., on the west side, and $25,000 
for the construction of a sewer in Markison 
Ave.. on the south side. Henry C. Maetzel 
is City Engr. 


MINGO JUNCTION, OHIO.—THE CAR- 
NEGIE STEEL CO., Mingo Junction, has 
been awarded the contract by the Village 
Council for the construction of a concrete 
sewer at $12 per lin. ft. for 6-ft. concrete 
or reinforced sewer; S8-ft. sewer, $f: brick 
catch-basins, $70; brick manholes, $65; for 
6-ft., and $S5 for S-ft. sewer. 

DANVILLE, IND.—Bids are asked until 2 
Pp. m, March 30, by William H. Nichols, 
Sounty Auditor, for the purchase of one 
steel sewer 

JEFFERSONVILLE, IND.—Victor Ww. 
Lyon, City Engr., is preparing plans for the 
construction of a sewerage system 

MARTINSVILLE, IND.—The City 


Coun- 
cil has ordered the City Engineer to 


pare plans for the construction of a laren 
sewer in Jackson St, 

JOLIET, ILL.—The Ross & Curtis Stone 
Co., Joliet, submitted the lowest bid on 
March 16 for the construction of a sewer 
system in the First Ward at $26,793 
WATSEKA, ILL.—G. C. Houston bas pre- 
pared plans and specifications for the con- 
Struction of 24-in. vitrified pipe sewers on 
the east side Estimated cost, about $10,- 


OOO Cc. E. Matkin is City Clk. 
ILL.—The Board of Local Im- 
provements will probably soon ask for bids 
for constructing sewers and water mains in 
the Seventh Ward, at an estimated cost of 

LAKEMILLS, WIS.—F KOMINSKI, 
Berlin, Wis., has been awarded the contract 
for the construction of 771 ft. of S-in. and 
1,229 ft. of 6-in. vitrified pipe sewers, six 
manholes and one lamphole in sewerage dis- 
trict No. 2. N. H. Falk is City Clk.; W. G. 
Kirchoffer is Consulting Engr., 31 .Vroman 
Bidg., Madison, Wis 
WAUKESHA, WIS.—Bids are asked until 
= p. m., April 3, by the Board of Public 
Works for the construction of several sec- 
tions of pipe sewers, 


DAVENPORT, IOWA.—The City 
has compelted surveys for the 
of a sewer in the west end, 

CLINTON, IOWA.—The lowest bid opened 
on March 12 for constructing sewers at Clin- 
ton was submitted by the People’s Construc- 
tion Co., Davenport. Estimated cost, $200,- 
O00, 

DULUTH, MINN.—Bids are asked until 
March 27 by the Board of Public Works for 
constructing a sanitary main trunk sewer in 
Elinor St. and 49th Ave. R. Murchison is 
Clik Bd. 

ST. PAUL, MINN.—CHRIST JOHNSON 
has been awarded the contract by the city 
for the construction of a sewer in Park 
Ave. from Sycamore St. to Atwater St., and 
in Lytton Place from Rice to Sylvan Sts., 
at $3,521 Andrew Rinker is City Engr. 

WICHITA, KAN.—Bids are asked until 5 
p. m., April 6, by the City Clerk for the 
construction of a sanitary sewer in District 
No. 9. 


Engineer 
construction 


FARGO, N. DAK.—Bids are asked until 5 
p. m., April 6, by N. C, Morgan, City Audr., 
for constructing a 12-in. lateral sewer in 
Fourth St. 

SPRINGFIELD, MO.—Bids are asked by 
the City Clerk until April 7 for constructing 
1,474 ft. 8-in. pipe in sewer distriet No. 12 
of section No. 4. H. G. Horton is City Ener. 

ST. LOUIS, MO.—Bids are asked until 
noon, April 3, by the Board of Public Im- 
provements for the construction of Glaise 
Creek sewer. H. R. Fardwell is Secy. Bd 

ALAMOSA, COLO.—Bids are asked until 4 
p. m., April 15, by Henry C. Mullins, Mayor, 
for constructing a sanitary sewer 

SEATTLE, WASH.—We are officially ad- 
vised that the only bid submitted on March 
21 to the Board of Public Service for the 
construction of the Green Lake branch of the 
North Trunk sewer was that of Grant Smith 
& Co., at $931,462 for brick, and $926,254 
for concrete, R. H. Thomson is City Engr. 

OAKLAND, CAL.—The STANLEY CON- 
STRUCTION CO. has been awarded contract, 
at about $10,000, for building storm sewer in 
Grand Ave. F. C. Turner is City RBngr. 

PASADENA, CAL.—The city has voted to 
issue $50,000 of bonds for the improvement 
of sewers. 

PETALUMA, CAL.—The contract for lay- 
ing @ 16-in. sewer in Western Ave, a dis- 
tance of 1,150 ft., has been awarded by 
the city to H. LE CAM at the following 
prices: For 8-in. pipe, 74 cts. per lin. ft.: 
16-in. pipe, $1.38 per lin. ft.; manholes, 
complete, $33 each; catchbasins and con- 
nections complete, $41.50 each. 

SAN FRANCISCO, CAL.—The contract for 
laying a sewer in Folsom St.. from Jeffer- 
son to Cortland Aves., has been awarded 
by the city to MAHONEY BROS... at the 
following prices: For constructing §8-in. 
vitrified salt glazed ironstone pipe sewer, 
$1.90 per lin. ft.; brick manhole with cast- 
iron cover and galvanized wrought-iron 
steps, $90 each; furnishing and setting Y 
branches on 8-in. vitrified salt glazed jron- 
stone pipe sewer, $1.50 each extra. Marsden 
Manson is City Engr. 

SELMA, CAL.—W. H. Shafer, C. B, has 
estimated the cost of-the construction of a 
sewer system here, at $49,579. The report 
was accepted by the Town Trustees and a 
resolution favoring a bond election was 
adopted. 

SANTA MONICA, CAL.—On March 12 the 
City Council let the contract for the con- 
struction of the asceptic sewer tank to the 
CALIFORNIA ORNAMENTAL BRICK CO., 
Los Angeles, at $4,847. 

SALT LAKE CITY, UTAH.—Bids are asked 
until 8 p. m., April 3, by the Board of 
Public Works for constructing pipe sewers 
in sewer extensions Nos. 192, 194 and 198. 
H. G. McMillan is Chn. Bd. Louis C. Kel- 
sey is City Engr. 

The Board of Public Service has recom- 
mended that the contract for sewer extension 
No, 132 be awarded to Strange & McGuire 
at $6,159. 
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ENGINEERING NEWS. 


GARBAGE DISPOSAL. 


(* denotes that this work is advertised in 
Engineering News.) 


MALDEN, MASS.—The contract for the 
disposal of house offal for a period of three 
years has been awarded to LEVI ELMS, 
Forest St., Melrose, at $1,800 per year. 
Thomas P. Powell is Supt. Dept. of Health. 
NEW HAVEN, CONN.—AIl bids were re- 
jected on March 18, by the Department of 
Public Works for sprinkling the streets in 
Wards Nos. 1 to 12. The bidders were: 
The New Haven Car Sprinkling Co., $8,434; 
Frank A. Brazos, $7,500. F. Ww. Foley is 
Dir. Pub. Wks. 
PITTSBURG, PA.—THE AMERICAN RE- 
DUCTION CO., 1516 Second Ave., Pittsburg, 
was awarded the contract on March 18 by 
the city for collecting and disposing of the 
city’s garbage for the year beginning April 
1 at $186,000. This is exclusive of the con- 
tract for the North Side (formerly Alle- 
gheny), which contract does not expire now. 
SCRANTON, PA.—The following bids were 
received on March 14 by F. L. Wormeer, 
Dir. Dept. Pub. Safety, for the collection and 
disposal of the city’s garbage: P. F. Cum- 
mings, 306 Connell Bidg., Scranton, $96,000; 
Willlam J.. O'Malley, Scranton, $88,773; The 
United Contract Co., Philadelphia, Pa., $82,- 
400; George W. Ruch, 2851 Hutchinson St., 
Philadelphia, Pa., (three bids) (a) $88,773 
(average bid per year); (b) first year, $126.- 
OOO; second year, $75,500; third year, $79,- 
00; fourth year, $82,300; fifth year, $86,- 


OO; (c) first year, $121,000; second year, 
$75,500; third year, $79,000; fourth year, 
$82,500; fifth year, $86,000. 


STREETS AND ROADS. 


(* denotes that this work is advertised in 
Enginecring News.) 


BUFFALO, N. Y.—The Council has directed 
Francis G. Ward, Comr. of Pub. Wks., to 
prepare plans and specifications for repav- 
ing Elm S8t., 40 ft. wide, from the north 
curb of Swan St. to the south curb of Clin- 
ton St.; South Division St., 32 ft. wide, from 
the east curb line of Ellicott St. to the west 
curb line of Cedar 8t., except the crossings 
of Elm and Michigan Sts.; Eagle St., 32 ft. 
wide, from the west curb line of Pine St. to 
the grade crossing approach near Emslie St., 
except the crossings of Spring and Jefferson 
Sts.; Hickory St., 30 ft. wide, from the north 
curb line of Swan St. to the south curb line 
of Williams St, except the crossings of 
North Division and Eagle Sts.; Cedar St., 28 
ft. wide, same as above and ordered that 
North Division St. be repaved, 32 ft. wide, 
with Trinidad asphalt, from the east curb 
line of Michigan St. to the west curb line of 
Spring St., and Custer St. be macadamized 
from Main St. to the property of the Dela- 
ware, Lackawanna & Western Railway Co. 

BROOKLYN, N. Y.—Bids are asked until 
3 p. m., April 9, by the Park Board, New 
York, for furnishing and delivering crushed 
trap rock and trap rock screenings on park- 
ways, limestone and limestone screenings in 
parks and on parkways, Hudson River road 
gravel in parks and on parkways, Boro. of 
Brooklyn. Henry Smith is Pres. Bd. 

BROOKLYN, N. Y.—Bids are asked by 
Bird 8. Coler, Boro. Pres., until 11 a, m., 
April 8, for laying cement sidewalks on the 
north side of St. Marks Ave., between Buf- 
falo and Ralph Aves., and on various other 
streets in the Borough of Brooklyn. 


BUFFALO, N. Y.—Bids were received on 
March 11 by the Department of Public 
Works for repaving portions of Rhode Island 
St., Zittle St., Glenwood Ave., Hoffman Al- 
ley and Saybrook St. on the following speci- 
fications: (A) “A”; (B) “B,”’ on macadam 


base; (C) “B’’ on concrete base. The bid- 
ders were as follows: 
For repaving Rhode Island St., 13,686 sq. 


yds.—(A) with German Rock Co.’s standard 
German Rock, Asphalt & Cement 
Co., Ltd., Morgan Bldg., Buffalo, $30,246 
(low bidder); with genuine Trinidad pitch 
lake asphalt, Barber Asphalt Paving Co., 
330 Ellicott Sq., Buffalo, $34,078. For (B) 
with dressed block Medina sandstone, Frank 
Vv. E. Bardol D. S, Morgan Bidg., Buffalo, 
$73,000; Louis H. Gipp Corstruction Co., 
53 Ellicott Ave., Buffalo, $52,750 (low). 
With round edge fire clay brick, Frank V. 
BE. Bardol, $55,000; Louis H. Gipp Construc- 


tion Co., 7 150 (low). With round edge 
shale brick, Frank V. E. Bardol, $55,000; 
louis H. Gipp Construction Co., $35,750 


(low). For (C)—With dressed block Medina 
sandstone, Frank V. E. Bardol, $73,000; 
Louis H. Gipp Construction Co., $52,750 
(low). With round edge fire clay brick, 
Frank V. E. Bardol, $52,000; Louis H. Gipp 
Construction Co., $36,750 (low). With round 
edge shale brick, Frank V. E. Bardol, $51,- 
000; Louis H. Gipp Construction Co., $35,- 
750 (low). With German Rock Co.'s standard 
asphalt, German Rock A. & C. Co., Ltd., 
$34,890 (low). 

For paving Zittle St., 2,004 sq. yds.: For 
(B)—With round edge fire clay brick, Frank 
Vv. E. Bardol, $8,900 (low); Louis Hi. Gipp 
Construction Co., $9,750. With round edge 
shale brick, Frank V. E. Bardol, 
(low) Louis H. Gipp Construction Co., 
s For (C)—With round edge fire clay 
brick, Frank V. E. Bardol, $8,400 Gow); 
Louis H. Gipp Construction Co., $9,7% 
With round edge shale brick, Frank V. D 
Rardol, $8,400 (low); Louis H. Gipp Con- 
struction Co., $9,275; German Rock 
Cc. Co., Ltd., $9,640; Joseph F. Stabell Co., 
1125 Niagara St., Buffalo, $11,265; John 
Miller (informal; bond not approved by 
Mayor), $9,400. With German Rock Co.’s 
standard asphalt, German Rock A. & C. Co. 
Ltd., $9,350 (low). With genuine Trinida 
pitch lake asphalt, Barber Asphalt Paving 
Co., $9,874. 

For repaving Glenwood Ave., 2,257 
yds.: For (A)—With German "Rock 
standard asphalt, German Rock A. & C. Co. 
Ltd., $5,550. With genuine Trinidad piteh 
lake asphalt, Barber Asphalt Paving Co., 
$5,034 (low). For (B)—With dressed block 
Medina sandstone, Louis H. Gipp Construc- 
tion Co., $9,275 (low). With round = 
fire clay brick, Frank V. E. Bardol, $7,600; 


Louis H. Gipp Construction Co., $6,575 (low). 
With round edge shale brick, Frank V. E. 
Bardol, $7,600; Louis H. Gipp Construction 
Co., $6,275 Cow). For (C)—With dressed 
block Medina sandstone, Louis H. Gipp Con- 
struction Co., $9,275 (low). With round 
edge fire clay brick, Frank V. E. Bardol, 
$7,600; Louts H. Gipp Construction Co., 
$6,575 (low). With round edge shale brick, 
Frank V. E. Bardol, $7,600; Louis H. Gipp 
Construction Co., $6,275 (low). 

For paving Hoffman Alley, 518 sq. yds.: 
(B)—With dressed block Medina sandstone, 
Frank V. E. Bardol, $3,300 (low). With 
round edge fire clay brick, Frank V. E. Bar- 
dol, $2,500 (low); Louis H. Gipp Construc- 
tion Co., $2,575. With round edge shale 
brick, Frank V. E. Bardol, $2,500 (low); 
Louis H. Gipp Construction Co., $2,500 (low). 
For (C)—With dressed block Medina sand- 
stone, Frank V. E. Bardol, $3,300 (low). 
With round edge fire clay brick, Frank V. 
E. Bardol, $2,500; Louis H. Gipp Construc- 
tion Co., §2,575; Joseph F. Stabell Co., 
$2,460 (low). With round edge shale brick, 
Frank V. E. Bardol, $2,500; Louis H. Gipp 
Construction Co., $2,500; Joseph F. Stabell 
Co., $2,460 (low). With German Rock Co.'s 
standard asphalt, German Rock A. & C. Co., 
Ltd., $2,260. With genuine Trinidad pitch 
lake asphalt, Barber Asphalt Paving Co., 
$2,175 (low). 

For macadamizing or paving Saybrook 
Place, 2,381 sq. yds.: For macadam—Frank 
Bardol, $5,900; Louis H. Gipp Con- 
struction Co., $6,000; Joseph F. Stabell Co., 
$4,778; John Miller (informal, bond not ap- 
proved by Mayor), $5,700. For (B)—With 
round edge fire clay brick, Frank V. E. 
Bardol, $9,200 (low); Louis H. Gipp Con- 
struction Co., $9,500. With round edge 
shale brick, Frank V. EB. Bardol, $9,200 
(low); Louis H. Gipp Construction Co., 
SY.200 (low). For (C)—With round edge fire 
clay brick, Frank V. E. Bardol, $8,700 (low); 
Louis H, Gipp Construction Co., $9,500. With 
round edge shale brick, Frank V. E. Bardol, 
$8,700 (low); Louis H. Gipp Construction 
Co., $9,200. With German Rock Co.’s stand- 
ard asphalt, German Rock A. & C. Co. 
Ltd., $7,619 (low). With genuine Trinidad 
= asphalt, Barber Asphalt Paving 

8.4 

BU FFALO, N. Y.—Bids are asked until 11 
a. m., April 1, by the Department Public 
Works for repaving various streets. Fran- 
cis G. Ward is Comr, Pub, Wks. 

CORNING, N. Y.—Bids were opened as 
follows, on March 5, by the Public Works 
Department, for about one mile of brick pav- 
ing: (a) 10,850 cu. yds. excavation, includ- 
ing haul; (b) 12,775 lin. ft. conerete curb, 
and gutter, 7 ins, high, 6 ins. wide; (c) 
1,665 lin. ft. protection curb, headers, con- 
crete gutters, 18 ins. wide, 11 ins. deep; (d) 
16,250 sq. yds, brick paving, 6-in. concrete 
in sand cushion; (e) 4,500 sq. yds. mac- 
adam, 7 ins. average depth; (f) totals; 
McGUIGAN & BAUM, Elmira, 
N, , (a) 35 cts. (b) 60 cts., (c) 35 cts., (d) 
$1.69.” (e) 70 cts., (f) $42,658 (awarded con- 


tract); McGreevy Construction Co., Ithaca, 
N. Y., (a) 30 ets., (b) 57 ets., (c) 40 cts., 
(d) $1. 80, (e) 94 cts., (f) $44,683; Hassam 


Paving Co., Worcester, Mass., (a) 40 cts., (b) 
56 cts., (c) 85 cts., (a) $1. '89, (e) 53 ‘cts., 
(f) $45,174: F. C. Lauer & Sons Co., Roches- 
ter, N. Y., (a) 42 cts., (b) 54 cts., (ec) 24 
cts., (@) $1.80, (e) $1.18, (f) $46,415; John 
New Brunswick, N. J., (a) 
47 cts., (b) 52 cts., (c) 58 ets., (d) $1.92, (e) 
78 cts., (f) $47,418; Jehiel Vaughn, 
ford, N. Y., (a) 46 cts., (b) 60 cts., 
ets., (4) $1.90 (e) 80 cts., (f) $47,630; Kau- 
meier Bros., Port Huron, Mich., (a) 36 cts., 
(b) 60 cts., (c) 41 cts., (a) $1. 10, 
(f) $47,997; Foote Bros., Nu (a) 
88 cts., (b) 70 cts., (c) 30 41.00, fe) 
95 cts., (f) Dollard Heller, Al- 
bany, N. Y., 35 cts. 70 cts., (c) 
(a) (e) $1.28 49,551; 

(a) (e) 


EH. Seyboldt, Geneva, N. 

(b) 73 ets., (c) 50 cts., 

(f) $50,726; Lewis & Moynehan, Herkimer, 
(a) 40 cts., (b) 90 ects., (c) 80 cts., 

(d) $2.05, (e) $1.50, (f) $57,232. Robert H. 

Canfield is Supt Pub, Wks. 

PATERSON, N. J.—Portions of Clark, Fair, 
Prince and Smith Sts. and Hamilton Ave. 
may be paved with asphalt; portions of Es- 
sex, Fair, Godwin and Governor Sts. and 
Hamilton Ave. with asphaltic macadam and 
Carroll St., from Broadway to Park Ave., 
with wood block, Estimated cost, about 
$95,000. H. J. Harder is City Engr. 

The following are the bids opened March 
11 by Board Chosen Freeholders for grading 
and macadamizing Midvale road from Board- 
ville to West Milford Township line: Fran- 
cisco Bros., $48,008; J. S. Sowerbutt, $52,- 
360; E. C. Humphrey & Co., $57,379; Wri _ 
& Lindsley, $60,644; Robert Doriety, $68,471 
Geo. F. Brackett, ne 7 and John C. Tier- 
ney, Hoboken, N, $43,442 (recommended 
for contract). 

WASHINGTON, N. J.—Bids are asked until 
11 a. m., April 2, by Joseph R. Thatcher, 
Dir. Roads, Washington, for constructing 
2.6 miles of stone road for Warren County. 

*FREEHOLD, N. J.—Bids are asked by 
William B. Conover, Dir. Bd. Chosen Free- 
holders, until 11 a. m., April 13, to build 
stone road extension from the Avenue of Two 
Rivers and Rumson Road to the Sea Bright 
bridge; length, 4,041 ft. 

WASHINGTON, PA.—Bids are asked until 
April 2, by Joseph W. Hunter, State High- 
way Comr., Harrisburg, Pa., for construct- 
ing 13,242 ft. road in North Strabane Town- 
ship, Washington County. 

HAZHLDELL, PA.—Bids are asked until 
April 3, by R. K. Lape, Secy. Council, for 
grading North St., between Wampum "Ave. 
and Orchard St., and Orchard St., between 
North St. and Bridge St. 

WASHINGTON, PA.—Bids are asked by the 
County Commissioners until noon, April 16, 
for the construction of imp roved county! 
roads, culverts and bridges on them. Will- 
jam Wylie is County Engr. 

AVALON, PA.—Bids are asked until 6 
p. m., March 31, by the McBride Surveying 
& Engineering Go., Ltd., Borough Engrs., 
for grading, paving and curbing various 
streets. 


CANONSBURG, PA.—Bids were received 
on March 16 by the Town Council as follows 
for paving the East College St. extension: 
Taylor & Crawford, Canonsburg, grading, 
40 cts. per cu. yd.; ‘curbing, 60 cts. per lin. 
ft.; curbing, concrete, 40 cts.; paving, $1.30 
to $1.50 per cu. yd., according to make of 
brick. John McNary, Canonsburg, grading 
or excavating, 35 cts. per cu. yd.; curbing 
62 cts. per lin. ft.; paving, $1.50 to $1.56 per 
cu. yd., according to make of Brick. RIDGE 
BROS., Pittsburg, Pa., grading or excavat- 
ing, 50 cts. per cu. ya; ; curbing, 75 cts. per 
lin. ft.; paving, $2.10 per cu. yd. 

SCRANTON, PA.—The Warren Quinlan 
Co. submitted the lowest bid on March 16 
to the Board Public Service for paving 
Capouse Ave., at $2.44 per sq. yd. Charles 
R. Acker is Dir. Pub. Wks. 

PYLESVILLE, MD.—Bids are asked until 
noon, March 30, by the County Commission- 
ers, Hartford County, for improving the pub- 
lic highway between Pylesville and Wilson 
Cross Roads. W. A. Wheeler is Clk., Comrs. 

WASHINGTON, D. C.—Bids are asked un- 
til noon, April 4, by Capt. H. L. Pettus, 
Q. M., U. 8S. A., for the construction of 
macadam roads, pavements, concrete walks, 
gutters, curbing, etc., in the Walter Reed 
Army General Hospital Reservation, Wash- 
ington. 

*PETERSBURG, VA.—Bids are asked until 
noon, Apfil 6, by the Street Commission, in 
care of R. D. Budd, City Engr., for the con- 
struction of from 4,000 to 6,000 sq. yds. of 
vitrified block pavement on Washington St., 
between Sycamore St. and Market St. 

ATLANTA, GA.—Contracts for material for 
street improvements were awarded on March 
13 by the Street Commission as follows. 
CHATTAHOOCHEE BRICK CO., brick for 
sidewalks, at $8.50 per M.; VENABLE 
BROS., rubble stone, at 60 cts. per ton; R. 
0. CAMPBELL, cement, at 41 cts. per 100 
Ibs. 


JACKSONVILLE, FLA.—Bids are asked 
until March 27 by C. Benedict, Chn. Bd. 
County Comrs., for paving with macadam or 
oyster shell three miles of the Turner Road. 
Gail L. Barnard is County Engr. 

DECATUR, ALA.—The BREEDING CON- 
CRETE CO., Chattanooga, Tenn., has been 
awarded the contract for constructing sev- 
eral miles of concrete sidewalks for the city. 


BROOKHAVEN, MISS.—The GIBSON PAV- 
ING CO., Jackson, Miss., has been awarded 
the contract for constructing five miles of 
cement sidewalks. 


SWEETWATER, TENN.—Bids are asked 
until 6 p. m., April 10, by the Board of 
Mayor and Aldermen for grading, macadam- 
izing, and laying concrete sidewalks, curb 
and gutter on about two miles of streets. 
S. T. Jones is Mayor. 


CLEVELAND, OHIO.—Bids are asked un- 
til noon, April 2, by the Board Public Ser- 
vice for grading, draining, curbing, paving 
with brick, and improving various streets 
and roads, A. R. Callow is Secy. Bd. 

WEST MILTON, OHIO.—Bids are asked 
until 10 a. m., April 3, by E. E. Pearson, 
Troy, Ohio, County Audr., for constructing 
2.800 lin. ft. macadam road, known as the 
Horse Shoe Bend Improvement. 

LISBON, OHIO.—The contract for grading 
the highway leading from East Liverpool, 
Ohio, to Lisbon, 38,211 cu. yds., has been 
awarded to JOHN McLAUGHLIN, East Liv- 
erpool, Ohio. C. H. Cobourn is County Audr. 


MIDDLETOWN, OHIO.—The contract for 
paving Yankee Road (bids opened Feb. 25) 
has been awarded by the Board of Public 
Service to ANDREWS ASPHALT PAVING 
CO., of Hamilton, Ohio, at $18,610. John 
Kuntz is Clk. Bd. 

ASHLAND, OHIO.—Bids are asked until 
noon, April 20. by the Council for grading, 
paving and curbing West Eighth St. A. P. 
Black is Clk.; E. L. Berry is Engr. 

FRANKFORT, IND.—Bids are asked until 
2 p. m., April 7, by Charles F. Cromwell 
County Audr., for the construction of 20 
miles of gravel roads. 


VAL PRAMS. IND.—O. P. TABER, Rem- 
ington. Ind., has been awarded the contract 
at $6,475 for the construction of the Blake 
Road in Portage Township. 

JACOB ACKERMAN, La rte, Ind., se- 
cured the contract at $8,2 for the con- 
struction of the Hazen Road in Center Town- 
ship. 

MONTICELLO, IND.—The_ contract for 
constructing a stone road in Princeton Town- 
ship has been awarded to WERN & SPEN- 
CER, Wolcott, Ind., at $12,438. J. L. Ack- 
erman is County Audr. 


WASHINGTON, IND.—Bids are asked by 
the Commissioners of Daviess County until 
10 a. m., April 7, for the construction of 
four gravel roads, Road No. 1, known as the 
Hardy Road: No. 2, known as the McCall 
Road; Road No. 3, known as the Abel Road, 
and Road No. 4, known as the Carrell Road, 
Thomas Nugent is County Audr. 

INDIANAPOLIS, IND.—HETHERINGTON 
& BERNER, 19 West South St., Indianapolis, 
have been awarded the contract by the 
Board Public Service for the erection and 
equipment of the municipal asphalt repair 
plant, at about $15,625. Blaine H. Miller 
is City Engr, 

ELKHART, IND.—AlIl bids for the con- 
struction of brick pavement with combina- 
tion concrete curb and gutter on South Main 
St., from Prairie St. to the city limits, were 
rejected on March 16 by the Board Public 
Works, as excessive. A. M. Smith is City 
Engr. 

DELPHL, IND.—Bids are asked until noon, 
April 6, M. G. Hann, County Audr., for the 
construction of gravel roads in Burlington 
Township, 

GRAND RAPIDS, MICH.—Bids are asked 
until April 2 by the city for 4,260 > yds. 
of bituminous macadam pavement. w. 
Anderson is City Engr. 

LA SALLE, ILL.—Bids are asked by the 
city until 2 p. m., April 1, for 772.5 cu. yds. 
of excavating grading. W. A. Panneck 
is Mayor, 


OAK PARK, 
8.30 a. m., April 2 ; 
ments for the 
ment and granite com 
ry Oak Park Ave. B 


*PEORIA, ILL.—5; 
p. m., April 14, by E 
Pub. Wks., for repair: 


(2,000 sq. "yds. appro 
WATERTOWN, Wis 
land, Ohio, has beer 
by the city for street 
LINCOLN, NEB.- 
Thomas H. Pratt, ¢ 
March 28, for gradi; 


DEVILS LAKE, nN" I 
by Ole Skratass, City 4 
April 6, for the’ const: 

SEDALIA, MO.—The 
estimates to be prepa: 
portions of East Fifth 
with brick on a concre: 


ST. CHARLES, MO 
TER, St. Charles, hay: 
contract by the city for 
paving on 6 ins. 1:2:5 
sand cushion, at $1.58 pe 
yds. earth excavation, at 4 
mann is City Engr. 

HANNIBAL, 
been awarded the contract 

and C, F. Garner for 1: 
itoid on Virginia St. in ; 
erty 

HOUSTON, TEX.—The 
have been awarded by 
Commissioners: SUDER\ 
CO., Houston, for pavi 
road with gravel and sur! 
shell, at $32,951; TEXAS 
Houston, for paving six 
Air Line road with clam 
same firm, for paving 7,» 
Ave. road with crushed ro 

HOLLYWOOD, CAL.—1 
on March 7 awarded the 
adamizing the east and 
miles, of the Sunset Bou 
HOWARD, at $67,450. 

The contract for the » 
awarded to J. N. PATILLO 
PRESCOTT, ARIZ.—Bid 
city until 7.30 p. m., Apri 
izing Cortez St., from Gur 
St. E. B. Moden is C ity C 
RENO, NEV.—Bids are 
13 by H. E. Christie, City « 
and paving with asphalt ; 
Virginia, Plaza and Fourth 
SALT LAKE CITY, | 
asked by the Board Pub! 
p. m., April 3, for construc! 
walks in sidewalk extensio 

for hauling, excavating 
block crosswalks. Louis © 
Engr. 


i 


MANUFACTURING VLANTS. 


(* denotes that this work is 

Engineering New 

BANGOR, ME.—H. L. Day 
Bangor intend to construct 

bed and mattress factory to ! 


WNCHENDON SPRINGS, MA 


D. White & Sons, cotton 
Winchendon Springs, Mass., | 
J. W. BISHOP CO., 107 Foster 
ter, Mass., the contract fo 
story brick weave mill, 30:3 


building is expected to be realy ! 


pt. 1, and the entire plant 
eration Jan. 1. 


BOSTON, MASS.—A. Jobnso: 


prepared plans for a factory 
quist Mfg. Co., Boston. 

The Mark Sherwin Co. has b 
the purpose of carrying on 
wool stock business on Atlan! 
Sherwin is the Pres. of the 
well known to the trade. T! 
bought a building at 475 
Ave., and plans are now bei 
alterations, to convert the 
structure into a wool house 

PROVIDENCE, R. I.—Contra 
addition to the factory on Pit: 
idence, for the Colored Wors 
which Thomas Evans pre} 


been let to ROW! 


Pawtucket, R 
A plant for manufacturing 


special yarns made from ©)! 


braids, plush, knitting, wes 
broidery, is to be established 
R. I., and the Rhea Yarn ( 
ganized for this purpose. W 
agent, and it is reported th 
charge of the mill as soon as 
Robert Young is associated w 
BRISTOL, CONN.—W. L. ! 
C. Gauigns, of Bristol, Conn 
sioned Max J. Unkelbach 4: 
proposed brick factory which 
at Bristol. The building wil! | 
high, about 36 x 70 ft. 
WATERBURY, CONN.—Pla: 
Peck, Arch., 65 
well along for several new 
place some of the older | 
Waterbury Mfg. Co., Waterb 
buildings will be of prick, m 
and five or six stories high. | 
decided as yet. 
TORRINGTON, CONN.—Wo 
lant of the Warrenton W 
begin as soon as weather 
favorable. The main factor) 
story structure, 79 x 321 f' 
tures will be a 1-story dye! 
ft., of concrete construction; © 
on and repair shop, 44 x 1+ 


a boiler and engine plant 


back. Charles T. Main, 45 
ton, Mass., is Engr. Noted 
NEW LONDON, CONN.—W 
gaged in tearing down the © 
ings on the = property on 
after April 1 will begin to ° 
ings on the Huntington-Ray 


Bank St., \ 


idvertised in 


story store 


“ee of brick; 


7 x 74 tt, 
ik St., Ros- 
Feb. 27. 
men are & 
frame build- 
ater 
e the pailé- 
ond 


Magill is 


y 
y \’ 
ng. 
, New 
ama 
ost 
fant 
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leads 
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3 N. ¥.—The Ryder Pat- 
of New York, may estab- 
Niagara Falls, N. Y., for 
textile products. The 
ating for a site and de- 
buildings, each 800 x 75 
la about $175,000. The 
y about 100 men. 
arch., 396 Broadway, New 
contract to J. T. WOOD- 
nird St., Long Island City, 
« factory building, 46 x 
r Henry Franck, Sons & 
Flushing, L. I., $60,000. 
y.—Plans have been pre- 
zadwadski, 1079 Broadway, 
» factory for the Our Soap 
Ave. 
J.—Ground has been brok- 
silk mill at Lower Preak- 
will be occupied by the 
Silk Co., which has a cap- 
20,000. The officers are: 
ele, Pres.; Edward Perslo, 
William J. Doremus, Secy. 
company will manufacture 
isively. 
PA.—General contract has 
ard C. Stotz, Arch., Monon- 
dg.. to HERMAN BUHNER 
h St., Pittsburg, for erecting 
on to bottling plant for the 
ng Co. Cost, $40,000. 
WATESVILLE,  PA.— The Coatesville 
Mochine Co., Coatesville, which 
tract of land just outside 
its, has let contract to the 
‘ARSHALL CONSTRUCTION 
ig., Pittsburg, Pa., for the 
buildings on the site, which 
1 be equipped for the manufacture of 
fronts and other castings, such as 
* The buildings will be of 
e| and will include a main 
x 208 ft.; fireproof pattern 


The company expects to have the plant 
jy for 
PREDERICK, MD.—O’Brien Electric Light 
710 Market St., Philadelphia, Pa., it 
teported, will establish a plant at Fred- 
‘ck for manufacturing electric-light globes, 
have output of 5,000 globes daily. 
NEWPORT NEWS, VA.—The Hoy-Johnson 
cine Mfg. Co. has been formed and will 
sot a plant here, to employ 400 operatives. 
officers are: John M. Hoy, Pres.; Ev- 
Dufour, Vice-Pres.; Frank E. John- 
Seey. and Treas. The board of direct- 
is composed of the officers with the ad- 
son of E. L. MeKeown. 
PARKERSBURG, W. VA.—The_ Parkers- 
-e Mill Co. will rebuild plant burned in 
somber. The saw-mill building is to be 
* brick and conerete, two stories high, 40 x 
» f: planing mill of brick, three stories 
voh. Of x 100 ft., and power-house of brick, 
w» . 40 ft. There will be-three dry kilns. 
)UGEMONT, N. C.—See under Light and 
wer Plants. 
HIGH POINT, N. C.—The stockholders of 
e Southern Car Co., High Point, have de- 
ied to rebuild the shops which were re- 
atly destroyed by fire, It is probable that 
e company will purchase considerable new 
whinery to replace that which was de- 
troyed 
LAGRANGE, GA.—It is proposed to erect 
‘tton mill in Manchester, to cost about 
s0.000, for the Elm City Cotton Mills Co., 
lier E. Callaway, Lagrange, Treas. 
ATLANTA, GA.—It is the intention of the 
tlanta Hosiery Mills, 37 Gullatt St., to re- 
ld the plant here which has sustained a 
ss of about $400,000 by fire. Samuel A. 
Magill is Pres - 
MONTGOMERY, ALA.—The National Com- 
ressed Air Power Co., H. C. Busby, 
res Rk. H. Bozeman, Vice-Pres.; H. 
Tolleson, Secy.-Treas., will erect a 
story brick building and install machin- 
ry, at cost of $20,000, for building com- 
d-air engines for power purposes. The 
fices are at 522 First National Bank Bldg. 
BOYCE, MISS.—H. C. Fonde will build a 
wmill, with a daily capacity of 25,000 ft. 
f lumber. The mill building will be 25 x 
135 ft.: dry kiln, 12 x 100 ft., and sheds, 
ft. 
LOUISVILLE, 


rroun 


KY.—Eleven acres of 
1 on Floyd St., north of the Southern 
‘y., has been purchased by the Louisville 
ton Of! Co. and will be used as a site for 
new ton seed oil plant. The site is 
rectly opposite from the present refinery 
' the Louisville Cotton Oil Co., and is 
lapted every particular for the needs 
of the company. J. J. Caffrey, Pres. of the 
oulsville Cotton Oil Co., has announced 
‘at the ground was bought with the view 
{ building a plant on it soon. 
_, he Louisville Car Wheel Co., P. F. Green, 
Pres, has completed arrangements for pro- 
ew plant, constructed of brick. The 
jas taken over six acres of land 
ind buildings formerly occupied by Louis- 
e Steam Forge Co. 
SALEM OHIO.—The National Sanitary Mfg. 
© has been incorporated with a capital 
f $200.00 by F. G. Borden, Edwin Baillie, 
Grove, D. W. Davis, &. BE. Hanna and 
C. Kriller, It is the intention to erect 
eter ere. Edwin Baillie will be Gen. 


COLUM It's 


OHIO.—Plans for the con- 


— the proposed factory buildings 
ated” ( \bus Lithograph Co., to be lo- 
Fifth Ave., have been com- 
ar Reibel & Sons, New First Na- 
a ie. Bldg., Columbus, and figures 
vepared by contractors. 

TE, IND.—Ground has been 


: ‘Uchards St. for the large pro- 
posed bu og which will be used by the 
of the » Co. in the manufacture 
of the rent compounds which are pre- 


pared by F. G. Headson. ADAM HERZOG 
& SON have the contract for constructing 
the new building and it will cost about 
$3,000. The building will be 146 ft. long 
and will have a concrete foundation. It 
will be lined on the outside with steel and 
will have a truss roof. It will be a 1-story 
— and will have a floor space of 3,504 
sq. ft. 

WAKARUSA, IND.—It is stated that the 
Wakarusa Hoop Co. will erect a factory 
here, to manufacture hoops. Ellis L, Palmer 
is Agent. 

INDIANAPOLIS, IND.—The Board of Pub- 
lic Works will receive bids for erection and 
equipment of a refrigerating plant at the 
City Hospital. All previous bids received 
were not opened. Joseph T. Elliott, Chn. 

BUTLER, IND.—The Butler Basket Co. 
will soon ask for bids for the construction 
of a factory on the site of the plant re- 
cently destroyed by fire. 

COLUMBUS, IND.—The DUNLAP CON- 
TRACTING CO. has secured the contract to 
construct a factory to manufacture the 
Crump automobiles on Franklin St. Bids 
will be asked for equipment, 


LAPEER, MICH.—Clark & Munger, Archs., 
Bay City, have prepared plans for a 2-story 
bakery building for the Home for the Feeble 
Minded and Epileptic, Lapeer. 

PEORIA, ILL.—The feed building and en- 
gine house at the plant of the Woolner Dis- 
tillery Co. will be rebuilt, it is stated, at a 
cost of $20,000. Adolph Woolner, Jr., is 
Mer. 

WAUPUN, WIS.—Regarding the proposed 
brick and stone twine plant for the State 
Prison, at Waupun, M. J. Tappins, Secy. 
State Bd. of Control, Madison, Wis., writes 
us that the plans are now being prepared 
for the shops and specifications are being 
prepared for the power machinery. Probably 
in about two or three weeks the Board will 
advertise for bids. Henry Town, Waupun, 
is Warden. Noted on March 12. 

SALINA, KAN.—The Salina Foundry & 
Mfg. Co. will let contracts soon for erection 
of a 2-story building, 50 x 112 ft. 

SPRINGVIBW, NEB.—The Springview 
Milling Co. has been formed for the purxose 
of erecting a flouring mill. Capital stock, 
$10,000. J. F. Carr is Pres.; E. H. Tisue, 
Vice-Pres.; H. L. Millay, Treas., and J. W. 
McLerin, Secy. 


*FORT D. A. RUSSELL, WYO.—Bids are 
asked by Capt. V. K. Hart, Acting Q. M., 
U. S. A., in charge of construction, Chey- 
enne, Wyo., until 1.30 p. m., April 15, for 
constructing three double stable guard, sad- 
dler and farrier shops at this post. 


KANSAS CITY, MO.—The National Paper 
Box Co, will occupy building to be erected 
by Maurice Berkowitz, 1918 Wyandotte St. 
The building will have five stories, mill-con- 
struction, 80 x 128 ft., reinforced footings, 
columns and girders for first and second 
floors, 12 x 16 freight elevator and will cost 
$45,000. Bids will be received in April. 
Clifton B. Sloan, 515 Hall Bldg., Kansas 
City, is Arch. 

ALMA, ARK.—Alma Canning Co. is to 
erect a 60 x 120-ft. building at cost of $15,- 
000 and will install machinery to cost $12,- 
500. The daily capacity will be 75,000 cans 
of all products. William Chesterfield is 
Pres, and Mgr. 

TAYLOR, TEX.—The Taylor Produce 
Co. will build an ice and cold storage plant. 
A brick building, 50 x 100 ft., with asbestos 
roof will be erected, containing four cold 
storage rooms, each 16 x 8 x 28 ft. inside. 
Cost, $15,000; contract for machinery 
gana to the FRICK CO., of Waynesboro, 
a. 

SHAWNEE, OKLA.—The Western Ice & 
Cold Storage Co. will erect an ice and cold 
storage plant, 50 x 125 ft., to cost $10,000. 
J. L. Bowman is the Engr.-in-Charge. E. 
W. Hill is Pres.; W. T. Leahy, Secy. 

SPOKANE, WASH.—Arrangements have 
been completed by the Acme Engine Co. for 
enlarging the capacity of its shops on Ma- 
delia St. Added machinery will include a 
drop forging plant and modern machines. 
The company has a site in view for a fac- 
tory which it is intended to erect after ar- 
rangements have been completed with the 
Ames Automatic Machinery Co. for a block 
of territory. 

PORTLAND, ORE.—Schwarzchild & Sulz- 
berger, packers, will build a $1,500,000 build- 
ing in South Portland if the City Council 
will permit establishment inside of city lim- 
its. Ordinance will be presented to Council 
at once. The plant will be duplicate of one 
in Chicago. Machinery will be secured in 
the East. 


MONTRBAL, QUE.—We are officially ad- 
vised that the American Can Co., 14th St. 
and Tenth Ave., New York, N. Y., will es- 
tablish a plant here. The location has not 
been determined. The company will not em- 
ploy an outside architect. 

HAMILTON, ONT.—A company is being 
formed to build a brewery in this city at a 
cost of $250,000 and H. Bollinger, Fulton 
Bldg., Pittsburg, has been instructed to pre- 
pare plans. 


WELLAND, ONT.—The Capital Lock-Nut 
& Washer Co., Fourth St., Columbus, Ohio, 
will take over the plant of the Robertson Ma- 
chinery Co., and will expend $100,000 in im- 
provements. 


ST. BONIFACE, MAN.—Northwood, Noffke 
& Chickers, Northern Bank Bldg., Winni- 
peg, Man., have completed plans for the 
proposed plant to be erected in St. Boni- 
face for the Manitoba Linseed Oil Mills Co., 
of Winnipeg, at a cost of $75,000. It is re- 
ported that bids for this. work will be called 
for soon. 


GRAND FORKS, B. C.—A roundhouse of 
15 stalls to cost $70,000, a passenger station 
and office building to cost $49,000 and yard 
improvements to cost $40,000, are the im- 
provements planned for this town by the 
Canadian Pacific Ry. B. Walkem, 
Vancouver, B. C., is Res. Engr, 


MISCELLANEOUS CONTRACTS. 


(* denotes that this work isa advertised in 
Engineering News.) 


U. RECLAMATION SERVICE.—AIll news 
relative to canal projects, etc., will be found 
under Water Supply—Irrigation. 


*PANEL BOARDS AND BOXES.—Wash- 
ington, D. C. See under Buildings. 
TUNNEL.-—Wardner, Idaho.—PHIL 
MYOTT has been awarded the contract by 
the Liston Mining Co. for the construction 
of 300 ft. of tunnel near Wardner. 

HOSE.—New York, N. Y.—Bids are asked 
until 10.30 a, m., April 3, by Nicholas Hayes, 
Fire Comr., for furnishing and delivering 
20,000 ft. of 3-in. rubber fire hose, 5-ply. 

DREDGING.—Muskegon, Mich.—GREIL- 
ING BROS... Green Bay, Wis, have been 
awarded the contract by the government for 
dredging in Muskegon Parbor, at about $35,- 
O00. 


DRAINAGE DITCHES.—Fort Meade, 
Dak.—Bids afte asked until April 10 by 
Capt. L. C. Scherer, Constr. Q. M., U. S. A., 
for constructing drainage ditches, bridges, 
culverts, etc. 

DITCH.—Mankato, Minn.-—-Bids were re- 
ceived as follows, March 13, by Edw. Weaver, 
County Audr., for constructing Ditch No, 20: 
C. S. Erickson, of Mankato, at $4,900; Frank 
Reisenbigler, at $4,740. 

DOCK.—Wyandotte, Mich.--A. J. DUPUIS 
CO., Detroit, Mich.. have been awarded the 
contract by the Michigan Alkali Co. for con- 
structing a dock, 1.500 ft. long and 43 ft. 
wide, at about $46,000. 

PIPE.—Shreveport, La.—THE SOUTH 
CHESTER TUBE CO., Chester, has secured 
a contract for 30 miles S-in. pipe to con- 
nect the Texarkana, Tex., oil field with this 
city at about $115,000. 

WOODEN PIER.—Rye, N. Y.—Bids are 
asked until 4 p. m., April 7, by Charles § 
Towle, Village Engr., 7 East 42d St.. New 
York, for construction of a wooden pler or 
dock on Milton Creek, Rye. 

DITCH.—Long Prairie, Minn.--The contract 
for constructing Judicial Ditch No. 5 has 
been awarded to GEORGE MOSHIER, 
Staples, Minn., at a cost of about $5,000. 
Walter Peltier is County Audr. 

DRAIN.—Rockwell City, Iowa.—Rids are 
asked until noon, April 7, by the Board of 
Supervisors, Calhoun County, for the con- 
struction of a drain in Logan Township. B. 
E. Stonebraker is County Audr. 

STONE.—Portland, Me.-—Bids are asked by 
the Light-House Inspector until noon, April 
6, for furnishing mooring stones for use in 
the Light-House District Nos. 1 for the 
fiscal year ending June 30, 1909. 

*PIER, DREDGING.—Milwaukee, Wis.— 
Bids are asked by Maj. W. V. Judson, Corps 
Engrs., U. S. A., until 2 p. m., April 20, for 
building pile pier, removing old pier and 
dredging at Waukegan Harbor, III. 

WHARF.—Fort Jackson, La.—John Reiss, 
603 Hibernia Bank Bldg., New Orleans, La., 
submitted the lowest bid on March 12 for the 
construction of a wharf and causeway at 
Fort Jackson. 

TOW BOATS.—Cincinnati, Ohio.—Bids are 
asked until 2 p. m., April 17, for hire of two 
tow boats having cylinders about 14 ins. 
diameter, with 5-ft. stroke, to serve as 
tenders for Ohio River dredges, during pres- 
ent season. 

*WHARF.—Key West, Fla.—The lowest bid 
submitted on March 14 for the construction 
of a wharf at Fort Taylor was that of the 
Penn Bridge Co., Beaver Falls, Pa. Capt. 
Conrad H. Lanza is Q. M., U. S. A., Key 
West. 

DITCH.—Greenville, Ohio.—Bids were re- 
ceived March 7 by James R. Marker, County 
Surv., for constructing Whitewater Joint 
County Ditch No. 572, in Harrison Township. 
The contract has been awarded to EZRA 
BAKER, Arcanum, Ohio, at $6,273. 

*MONUMENT.—Charleston, S. C.—Bids are 
asked until noon, April 23, by Capt. E. T. 
Stuart, Corps Engrs., U. S. A., for furnishing 
materials and constructing monument on 
Kings Mountain Battlefield, York County, 
8s. C. 

REPAIRING STEAMBOAT.—New York, N. 
Y.—Bids are asked by Robt. W. Hebben, 
Comr. of Public Charities, until 2:30 p. m., 
April 2, for furnishing all the labor and ma- 
terials required to repair the steamboat ‘“‘W. 
H. Wickham.’’ 

*LEDGE ROCK REMOVAL.—Newport, 
R. 1.—Specifications for the removal of ledge 
rock from Newport Harbor and Sakonnet 
Harbor, R. I. are on file at the office of 
Engineering News, New York. Bids are 
asked until April 9. 

DRAIN.—Rockwell City, Iowa.—The Super- 
visors of Sac and Calhoun counties have 
awarded the contract for the construction of 
a drain in District No. 7, Sac County, and 
No. 59, Calhoun County, to ANTON ORN, 
Sac City, lowa, at $26,528. 

DITCHES.—Pocahontas, Ilowa—Bids are 
asked until April 7 at the office of J, A. 
Terry, County Audr., for constructing tile 
and open ditches in Drainage Improvement 
Districts Nos. 8, 13, 20, 28. 29, 32 and 34. 
Total estimated cost, $124,000. 

RIPRAP.—Duluth, Minn.—Bids were re- 
ceived on March 16 by Maj. Braham D. 
Fitch, Corps Engrs., U. S. A., for placing 
about 2,660 tons of riprap at the Duluth 
Canal piers. The contract has been let to 
WHITNEY BROS. CO., Superior, Wis., at 


BUOYS.—Detroit, Mich.—Bids are asked by 
the Light-House Inspector, Detroit, Mich., 
until noon, March 30, for maintaining all 
the buoys now in Saginaw Bay and River, 
and in Portage Lake and River, Michigan, 
for the fiscal year ending June 30, 1909. 


*CONCRETE SEA WALL.—Key West, Fla. 
—Bids are asked until 11 a m., May 1, by 
Cant. C. H. Lanza, Q. M., for constructing 
at Fort Taylor, this city, a reinforced con- 


crete sea wall about 2,200 ft. long; and for 
making a fill in rear of same about 250,000 
cu. yds, 

CANAL.—Klamath Falls, Ore.—Hids are 
asked until 2 p. m., April 1, by the United 
States Reclamation Service, Portland, Ore., 
for the construction of the South Branch 
canal, located about ten miles southeast of 
Klamatb Falls, Ore., Klamath Project, Ore- 
gon-California 

ROPE, ETC.—-New York, N. Y.—Bids are 
asked until noon, April 1, by Foster Crowell, 
Comr. Street Cleaning, for furnishing and 
delivering 205 coils long fiber pure manila 
hemp bolt rope; hose couplings and noz 
zles, and 275 pieces of ticking for saddle 
pads and horse collars. 

AMBULANCE.—Hartford, Conn Bids 
asked until 11 a. m., April 6, by James P 
Berry, Secy. Bd, Contract and Supply, for 
the manufacture of a motor ambulance 


for 
the use of the city The car is to be of the 
gasoline type, with 4-cylinder water coolel 


motor and to develop 30 HP 

*METAL WORK.—Wilmington, Del —Bi 
are asked until 11 a. m., April 11, by the 
Light House Engr., Wilmington, for fur- 
nishing materials and labor of all kinds 
necessary for the completion and delivery of 
the metal work for the Bellevue Range Rear 
Light-Station, Deleware 

WIRE FENCE.—Edmonton, Alta.—Bids are 
asked until April 10, for the construction 
of a 70-mile wire fence around [utfale 
Park, situated in Townships Nos. 42. 48 and 
44, Ranges Nos. 6. 7, and & in the Prov 
ince of Alberta. H. Dougla is Comr. of 
Dominion Parks, Edmonton. 

*DREDGING.—New London, Conn.—Bids 
were opened on March 13 for dredging in 
Pawtucket River and Narragansett Bay. and 
the contract has been awarded by Maj. Harry 
Taylor, Corps Engrs., U. 8. A., to the T. A. 
SCOTT CO., New London, Conn., at 21.25 
cts. Full list of bidders noted March 19 

REPAIRING.—New York, N. Y¥.—Bids are 
asked by Allen N. Spooner, Comr. of Docka, 
until noon, April 2, for furnishing all the 
labor and materials required for repairing 
the municipal ferryboats or other floating 
ferry property of the department, and fur- 
nishing and delivering miscellaneous sup- 
plies, 

CEMENT.—New York, N. Y.--The John P. 
Kane Co., 287 Fourth Ave., New York, sub- 
mitted the lowest bid on March 19 to the 
Department of Parks for furnishing and de- 
livering 100 bbls. Portland cement (No. 2, 
1908) and for 200 bbls. Portland cement (No. 
1, 1808), at $1.62 per bbl. for lot of 100 bbls 
and lot of 200 bbls. . 

RETAINING WALL.—Toledo, Ohio—Bids 
are asked by the Board of Public Service, 
Reynold Voit. Secy., for furnishing material 
and constructing the piling and tirhbering 
work for a retaining wall to be built along 
the dock line of Swan Creek between the 
waters of said creek and the property leased 
from the State for workhouse purposes 

*DITCH.—Brainerd, Minn.—Bids were re- 
ceived by J. F. Smart, County Audr., March 
18, for digging Ditch No. 14. Total length, 
15 miles. Estimated quantity, 79.000 ecu 
yds. excavation Estimated cost, 12% cts. 
per cu. yd Bids received were: Hackman 
& Wahl, St. Cloud, Minn, $10,608; Jacob R. 
Mublick & Co., 100 East Van Buren St., 
Chicago, $9,174. 

STEAM BOILER.—Key West, Fla.—The 
following are the lowest bid received on 
March 12, at the office of Capt. Conrad H 
Lanza, Corps Engrs.. U. S. A., for furnishing 
one steam boiler, 125 HP., with accessories, 
complete: (a) f. 0. b. New York City; (b) 
Oo. b, Key West. National Dry Kiln Co., 
Indianapolis, Ind., (a) $2,700; Lombard tron 
Works & Supply Co., (b) $1,083 

CONNECTING TUNNEL.—New York, N 
Y.—Bids are asked until 3 p. m., April 2, 
by John W. Brannan, Pres. Bd. Trustees of 
Bellevue and Allied Hospitals, for all the 
labor and materials required for a tunnel 
connecting the Training School for Women 
Nurses with Pavilions A and B of the new 
Bellevue Hospital, situated under 26th &t., 
east of First Ave., Borough of Manhattan, 
the City of New York. 

HOSE.—Hartford, Conn.-—-Bids are asked 
by the Board of Contract and Supply unti) 
11 a. m., March 20, for supplying the Fire 
Department with 3,000 ft. of 2%-in, heavy, 
double knit jacket seamless rubber lined hose 
fitted with 3-in. or 2%%-in. couplings at the 
option of the city, warranted to stand a 
pressure of ) Ibs. and to last under ordin 
ary fire usage for a period of five years. 
MeIntyre couplings preferred 

DREDGING.—New York, N. Y.—Bids were 
received on March 20 by Allen N. Spooner 
Comr. of Docks, for dredging about 150,000 
cu. yds. on the East and Harlem rivers, 
Boros. of Manhattan, Brooklyn, Queens and 
The Bronx, and in the Borough of Richmond 
The bidders were: P. Sanford Ross, 277 
Washington St., Jersey City, N. J., 26.9 cts 
cu. yd.; R. G. Packard & Co., 130 Pearl St., 
New York, 20°/, cts. 


BREAKWATER.—Toronto, Ont.—Bids are 
asked by Fred Celinas, Secy. Dept. of Public 
Works, Ottawa, Ont., until April 24 for the 
construction of an extension to the break- 
water on the south shore of Toronto Island 
in the County of York, Ont.. according to 
plan and specificatior to be seen at the offices 
of J. G. Sing, Resident Engr., Confederation 
Life Bldg., Toronto Charles Desjardins, 
Clerk of Works, Postoffice Bidg.. Montreal 
and at the Department of Public Works, 
Ottawa. 


DITCH.—Hampton, lowa.—Bids were re 
ceived by Frank G. Luke, County Audr., on 
March 20, for constructing an open ditch and 
tile drain in Scott-Hamilton Dist. No. 3, 
requiring about 5.372 ft. tile ranging from 
14 to 24 ins., and 141,520 cu. yds. excava- 
tion. Also open ditch in Morgan and Oak- 
land Drainage Dist. No. 2; about 98,985 
cu. yds. excavation. The contract for ex- 
cavation was awarded to the WEST BEND 
DRAINAGE CO., West Bend, lfowa, at 7% 
cts. per cy. yd. Bids for tile drain were re- 
jected. 
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ENGINEERING NEWS. 


DAM.—Harrisburg, Pa.—The following bids 
were opened on March 13 by the Board of 
Public Works for the construction of the 
Wildwood park dam: Ferro-Concrete Con- 
struction Co., Harrisburg, $112,332; McCor- 
mick & Co,, Philadelphia, Pa., $115,054; An- 
tonio Cocco, Philadelphia, Pa., $160,008; 
Henry & William Opperman, Harrisburg, 
Pa., $161,988; United Ice & Coal Co., Har- 
risburg, Pa., $124,748; Blackstaff Engineer- 
ing Co.. Philadelphia. Pa., $159,418; Charles 
A. Sims, Philadelphia, Pa., $143,217: Thiele 
Construction Co., Johnstown, Pa., $178,808; 
Bunting Construction Co., Flushing, L. L., 
N, Y., $149,818. 

BULKHEAD.—Newport, 
asked by A. H. Hampton, Recdr., until 
March 28, for construction of a cement and 
wood bulkhead at foot of Fall St., to be 3 ft. 
wide at base, 4 ft. high above beach level; 
bedrock to be leveled off and wall cemented 
at least 3 ins. below surface of bedrock; 
top of wall to be 18 ins. wide., with 1-in. 
drift bolts in cement every 8 ft., to which 
is fastened a wooden superstructure 50 ins. 
high and 8 ins. wide, well tied to the bank. 
It is to be built of new material 2 x 8 ins. 
with ten degree slant toward the street, 
lower part of the wall to be of good cement 
or concrete one part cement and remainder 
one part sand and two parts crushed rock. 
Length of wall to be 78 ft 

ROCK AND BRUSH.—Dubuque, Iowa.— 
Bids were received on March 7 by the Corps 
Engineers, U. S. A., for furnishing on United 
States barges, 40,000 cu. yds. brush and 
25,000 cu. yds. of rock, and the following 
contracts were awarded: For brush: CURTI 
& PENCHI, Genoa, Wis., 18,000 cu. yds. at 
16% cts. per cu. yd.. $2,970; JOHN E. ROB- 
INSON, Stoddard, Wis., 7.000 cu. yds. at 17% 
cts. per cu. yd., $1,242; UMBARGER BROS., 
Genoa. Wis., 15,000 cu. yds. at 17 cts. per 
cu, yd., $2,550; for rock: H. L. STARR, 
Cassville, Wis., 5.000 cu. yds. at 87 cts. per 
cu. yd., $3,356; THOMAS WELSH, Potosf, 
Wis., 10,000 cu. yds. at 66 cts. per cu. yd., 


Ore.—Bids are 


$6,600; E. P. SAWYER. North Buena Vista, 
Ia., 5.000 cu. yds. at 66% cts. per cu, yd., 


$3,225; CHARLES PAPE, Waupeton, Ia., 
5,000 cu. yds. at 61 cts. per cu. yd., $3,050. 
BARGE CANAL.—Albany, N. Y.—Bids are 
asked by F. C. Stevens, Supt. Public Works, 
until noon, April 21, on three additional 
Barge Canal contracts, as follows: Contract 
No. 20, Erie canal, sections 2 and 3, for 
dredging a channel in the Mohawk River and 
performing work incidental thereto between 
Rexford Flats and Mindenville; length, 53.7 
miles. Engineer’s estimate, $3,480.000. Con- 
tract No 45, Erie canal, section 6. for the 
construction of a dam in the Oneida River 
at Caughdenoy and of Lock No. 24 and 
appertaining structures at Baldwinsville, 
Onondaga County: length, .55 miles. Engi- 
neer’s estimate. $425,000. Contract No. 64 
Erie canal, section 10, for the improvement 
of the Erie canal from west end of Contract 
No. 9, Orleans County, to 100 feet east of 
jasport bridge, excepting the Oak Orchard 


Creek crossing: length, 10.988 miles. Engi- 
neer’s estimate, $1,306,000 
BASBHBALL PARK.—Philadelphia, Pa.—A 


baseball park is to be constructed upon a lot 
481.3 x 520 ft., bounded by Lehigh Ave., 
Somerset, 20th and 21st Sts., for the Ameri- 
ean League It is intended to construct 
grandstands 77 ft. deep, as follows: 251 ft. 
on Lehigh Ave.; 251 ft. on 2ist St.; two 
tiers of seats; capacity, 10,000 _ people. 
Rleacher on Lehigh Ave., 210 x 82 ft. deep; 
6.000 people, seated. Bleacher on 21st St., 
248 x 82 ft. deep; 7,000 people, seated. The 
entrance to grand-stand and both bleachers 
on corner of 21st St. and Lehigh Ave., where 


a tower 24 ft. in diameter will form the 
main feature of the grand-stand. In this 
tower are also the general offices. The 


bleachers constructed entirely of reinforced 


concrete. Grand-stand, first tler of seats, are 
to be of reinforced concrete, above this, 
structural steel fireproofed. Cost, about 


$300,000. WILLIAM STEELE & SONS CO., 
1600 Arch St., Philadelphia, are Engrs. and 
constructors, 

RIVER IMPROVEMENTS.—Albany, N, Y.— 
The River Front Commission. of Albany, N. 
Y.. has just made its report to the Mayor 
of the city. Hon. Charles H. Gaus, regarding 
the conditions along the Hudson River front, 
and makes many recommendations as to the 
details of the improvements. Two years 
ago the Legislature conveyed to the city 
the title to the Albany basin, formerly used 
as the terminal of the Erie Canal, and at the 
same time the city was given authority to 
construct a conerete bulkhead through the 
center line of the basin, from Columbia St., 
south, and to fill in the portion between the 
city and such bulkhead. The River Front 
Commission was appointed by the Mayor for 
the purpose of making a study of the needs 
of the city along the river front and to re- 
port its recommendations. The Commission 
reports that it is In favor of carrying out the 
project of constructing the bulkhead, but 
recommends that as large a portion of the 
basin as possible be preserved. The follow- 
ing recommendations are also made: The 
construction of a concrete dock wall; that the 
entire dock front should be acquired by the 


city at an estimated cost of $222,800, and 
also, all the property, not now owned by the 
city, between Madison Ave., Broadway, the 


Rensselaer bridge and Quay St.. should be 
acquired, making the total price of purchases, 
as recommended, $279,475; that when this 
latter property should be acquired, the con- 
crete park now on the river front and known 
as “Riverside Park,"’ should be extended 
from Madison Ave, to the Rensselaer bridge, 
and John and Bleecker Sts. closed; that the 
river in front of Riverside Park should be 
dredged to a sufficient depth to permit of the 
docking of vessels; that a building be erected 
at the intersection of Hodge and Quay Sts. 
to be used as a terminal for trolley cars: 
that the Steamboat Square be improved and 
a large terminal for the use of the steam- 
bost lines be constructed: that the piers in 
front of the city be acquired and cleared of 
the buildings now situated there, and the 
surface of the piers raised and proper dock- 
ing facilities afforded; that a bridge be con- 
structed from State St. over the railroad 
track and over the basin to the State St. 
pier. George D. Babbitt is Chn. of the Com- 
mission; Waltar Melius is City Engr. 


U. 8S. POSSESIONS AND CUBA. 


ENGINEERING SUPPLIES.—Panama.—The 
Isthmian Canal Commission, Washington, 
D. C.. has awarded contracts as follows: 
2,200 gross tons 70-Ib. steel rails, to R. C. 
HOFFMAN & CO., Baltimore, Md., at $68,- 
200; 660,000 ft. B. M. a pine, long leaf, 
lumber, to SOUTHERN SAWMILL ©CO., 
Hennen Bldg., New Orleans, at $19,902. 


STEEL RAILS, ETC.—Panama.—Bids are 
asked until April 3 by the Isthmian Canal 
Commission, Col. H. F. Hodges, Corps 
Engrs., U. S. A., Gen. Purchasing Officer, 
Washington, D. C., for steel rails, angle bars, 
track spikes and bolts, frogs, switches, 
switch stands, etc. 


PIPE.—Panama.—Bids were received March 


23 at the office of the Isthmian Canal Com- 
mission, Washington, D. C., for (a) 58.000 
ft. galvanized iron pipe, 2% to 6 ins.; 
83,500 ft. black-iron pipe, % to 12 ins.: (b) 
48,400 ft. extra-strong w.-i. pipe; Central 
Metal & Supply Co., Baltimore, (a) $28,737: 
Cuyler & Mohler, Baltimore, (a) $31,909, 
(b) part, $20,620; E. F. Keating Co., New 
York, (b) $19,474; Mark Mfg..Co.. Box G, 
Chicago, (a) $28,570, (b) $21.967; Pancoast, 
Rogers & Richards, 28 Platt St.. New York, 
(a) $29,996, (b) $21,937: U. S. Steel Prod- 
ucts Export Co., 24 State St.. New York, 
(a) $27,854, (b) $25,606; Youngstown Sheet 

Tube Co., Youngstown, Ohio, (a) $26,793, 
$26,328, (b> $18,835. 


DREDGE.—Alaska.—The directors of the 
Nome Gold Dredging & Power Co. have 
awarded the contract for building a dredge 
to EDWARD L. SMITH. of New York. This 
dredge will be installed on the company’s 
property on the Stewart River, near Nome, 
Alaska, as soon as possible, and will cost 
$135,000. Mr. Smith will also erect the 
company’s water-power and electric generat- 
ing plant, at a cost of $70,000. The dredge 
will be 113 ft. long by 40 ft. beam, and is 
built to dig to a depth of 45 ft. The bucket 
chain will be 98 ft. from tumbler to tumbler: 
will contain 42 buckets of the open-connected 
type, each with a capacity of half a cubic 
yard. The machine will dig, when running 
to its full capacity, seven cubic yards per 
minute and its sluicing system will have 
the same capacity. It will be_ electrically 
driven, each operation governed by a sep- 
arate motor 


ENGINE AND GENERATOR.—Panama.— 
Bids were received as follows March 14, by 
the Isthmian Canal Commission, Washing- 
ton, D. C., for furnishing one cross-com- 
pound, four-valve Corliss non-condensing 
engine, (a), direct-connected to a 400-KW., 
three-phase, 2,300-volt generator: Ball En- 
gine Co., Arcade Bldg., Philadelphia, (a) 
$10,500. | Crocker-Wheeler Co., Ampere, N. 
J.. (b) $6,600, $5,550, $5,100, $4,600. G. & 
. Co., 26 Cortlandt St. New 
: (a) $16,400, $11,875. Gen- 
Electric Co.. Schenectady, N. Y., (a), 
(b) $7,000, $4,845. Manning, Max- 
& Moore, 85 Liberty St., New York. 
(a) and (b) $20,575. Macintosh, Seymour & 
Co., 26 Cortlandt St., New York, (a) $15,- 
900, $12,700. Motley, Green & Co., 66 Broad 
St., New York, (a) $12.550, $13.550 $14,700; 
(b) $6,930, $5.827, $5,355, $4,830. Phoenix 
Tron Co., Meadville, Pa., (a) $8,000. Prov- 
idence Engine Works, Church St., 
York. (a) $14,400, $11,300, 
ern Electric Co., 463 West 8! 
(a) $15,429; (b) $62,420, $5,145. 


Bldg.. Baltimore, (a) $11,025, $13,792, $14,- 
874, $12,328, $13,470; (b) $5,350, $6,850. 


CONTRACT PRICES. 


SEWER SYSTEM.—Seattle, Wash.—One bid 
was received, on March 21, by the Board of 
Public Works for the construction of ‘the 
Green Lake branch of the North Trunk 
sewer system of this city. It was submitted 
by Grant Smith & Co., Seattle: 

Fixed estimate ........................$1,500.00 
795 lin, ft. 86-in. brick sewer ...... 9.74 
795 lin, ft. 36-in. concrete sewer (al- 


8721 lin. ft. 42-in. brick sewer...... 13.75 
3721 lin. ft. 42-in. concrete sewer 

558 lin, ft. 48-in. brick sewer ...... 15.15 
558 lin. ft. 48-in. concrete sewer 

5159 lin. ft. 54-in. brick sewer...... 16.88 
5159 lin. ft. 54-inm. concrete sewer 

16.58 
336 lin. ft. 72-in. brick sewer...... 21.% 
336 lin. ft. 72-in. concrete sewer 

1174 lin. ft. 84-in. brick sewer...... 31.81 
1174 lin, ft. 84-in. concrete sewer 

4230 lin, ft. 90-in. brick sewer...... 82.88 
4230 lin. ft. 90-in. concrete sewer 

3307 lin, &. 90-in. brick sewer, brick 

32.88 
3307 lin. ft. 90-in. concrete sewer, 

brick invert (alternative) .......... 82.88 
108 lin, ft. 96-in. brick sewer, brick 

108 lin. ft. 96-in. concrete sewer, 

brick invert (alternative) .......... 34.98 
127 lin. ft. 126-in, brick sewer, brick 

127 lin. ft. 126-in. concrete sewer 

brick invert (alternative) .......... 45.30 
6877 lin, ft. 138-in. brick sewer, brick 

6877 lin. ft. 138-in. concrete sewer, 

brick invert (alternative) .......... 44.39 
3559 lin. ft. T2-in. brick and concrete 

400 lin. ft. manholes, extra depth.. 7.00 
1 junction chamber ......... aioane 2,450.00 
1 stormwater overflow ................ 6500.00 
1 sandcatcher, including manhole.... 2,100.00 
500 side connections, 6-in............ 90 
300 cu. yds. concrete, 1:12.......... 119% 
2.000 cu. yds. concrete, 1:8......... 12.00 
10,000 lin. ft. sub-drain, 8-in..... .80 
20,000 Ibs. extra steel ............ .08 


Total concrete 


Readers’ Wants 


If you are in the market for material, 
equipment or supplies, and fail to find it 
in our advertising pages, send us full par- 
ticulars, and we will gladly put you in 
touch with the right parties. 


LOCOMOTIVES.—Poteau, Okla.—Jas. W. 
Beebe, Poteau, Okla., advises us that he 
wishes information concerning rack, cog and 
gear locomotives for logging purposes. 


STREET SWEEPERS.—Pittsburg, Pa.—We 
are advised by Chas. E. Daugherty, 138 
Bricelyn St., Pittsburg, Pa., that he wishes 


to learn of companies manufacturing street 
sweepers. 


STEAM SHOVEL.—Grand Rapids, Mich.— 
John J. Hawes, Engr., Grand Rapids, Mich., 
writes us that he desires to communicate 
with manufacturers of small steam shovels 
which could be used for digging cellars in 
sandy country, 


SHOE LACE MACHINERY.—Cawnpore, In- 

dia.—We are in receipt of advices from 
Chheda Lall, Proprietor Merchant Press, 
Cawnpore, India, stating that he desires to 
communicate with American manufacturers 
of machinery to make shoe laces. 


CIVIL SERVICE EXAMINATIONS. 


ASSISTANT IN GRAIN STANDARDIZA- 
TION.—Washington, D. C.—The U. 8. Civil 
Service Commission announces an examina- 
tion on April 22 to fill vacancies as they 
may occur in the position of assistant in 


grain standardization (male), Bureau of 
Plant Industry, Department of Agriculture, 
at salaries ranging from $1,000 to $1,800 a 
year. Age limit, 20 years. Application 
Form 304. 

JUNIOR ENGINEER, ASSISTANT EN- 
GINEER.—Wapshington, D. C.—An examina- 


tion is announced by the U. S. Civil Service 
Commission on April 15-16, to secure eligi- 
bles from which to make certification to fill 
vacancies as they may occur in the positions 
of junior engineer and assistant engineer in 
the Reclamation Service. Age limit, assist- 
ant engineer, 25 to 45 years; salary. $1.500 
a year. Junior engineer, age limit, 20 to 45 
years, salary, $720 a year. 

MARINE STEAM ENGINEER.—Seattle, 
Wash.—An examination will be held on April 
8 by U. S. Civil Service Commission to fill 
a vacancy in the position of marine engineer, 
$840 a year, Signal Service at Large, cable 
ship Burnside, Seattle, Wash., and vacancies 
requiring similar qualifications as they may 
occur. No educational test will be given, 
and it will not be necessary for applicants 
to appear at any place for examination. Age 
limit, 20 years. Application Form 1093. 

ARCHITECTURAL AND STRUCTURAL 
STEEL DRAFTSMAN.—Tompkinsville, N. Y. 
—The U. S. Civil Service Commission an- 
nounces an examination on April 8 to secure 
eligibles from which to make certification to 
fill a vacancy in the position of draftsman, 
$100 a month, in the office of the Engineer 
of the Third Light-House District, Tompkins- 
ville, N. Y¥., and vacancies requiring similar 
qualifications as they may occur in any 
branch of the service. Age limit, 18 years. 
Application- Form 1312. 

APPRENTICE.—Washington, D. C.—The 
', S. Civil Service Commission announces 
an examination on May 6 to fill vacancies as 
they may occur in the position of apprentice 
in the Mint and Assay service at Philadel- 
phia. Pa., New Orleans, La., Denver, Colo., 
and San Francisco, Cal., at salary as follows: 
First year $350, second year $4 and third 
year $4.50 a day. Age limit, 18 to 24 years, 
inclusive. Applications will be accepted only 
from graduates in metallurgy or mechanical 
engineering, and in chemistry, from techni- 
cal schools of recognized standing, or from 
those who are soon to be such graduates. Ap- 
plication Form 304 and special form. 

SCIENTIFIC ASSISTANT.—Washington, D. 
C.—The U. S. Civil Service Commission an- 
nounces an examination on April, 15-16, to 
secure eligibles from which to make certifi- 
cation to fill vacancies as they may occur in 
the position of scientific assistant in the De- 
partment of Agriculture, at salaries ranging 
from $840 to $2,000 a year, depending upon 
the experience and qualifications of ap- 
pointees. As a result of this examination 
certification will be made to fill the following- 
named vacancies: Scientific assistant in 
plant breeding, $1,400 a year, Bureau of 
Plant Indus‘ry (experience in corn breeding 
in semi-arid or arid regions). Scientific as- 


sistant in soil bacteriology, $1,400 a year, 
Bureau of Plant Industry. Age limit, 20 
years. Application Form 1312. 

ENGINEERS, ETC.—Albany, N. Y.—The 


State Civil Service Commission will hold ex- 
aminations on April 18 for the following po- 
sitions: Assistant to Chief Engineer, Pub- 
lic Service Commission, First District, $3.- 
0): Assistant Civil Engineer, State Engt- 
neer’s Dept., $5 to $6 a day: Civil Engineer- 
ing Draftsman, $4 to $5 a day; Examiners in 
English and Sciences, Education Dept., $720 
to $909: also for temporary summer employ- 
ment at $60 to $100 a month: Inspector of 
Conduits, Public Service Commission, First 
Tistr'et. $1,200: Mechanical Engineer, Pub- 
lic Service Commission, Second District, 
$1200. The last day for filing applications 
for these positions is April 11. Full informa- 
tion and application forms for any of these 
exominations may be obtained by addressing 
Charles S. Fowler, Chief Examiner, Albany. 
BLACKSMITH.—Browning, Mont.—An ex- 
amination will be held by the U. S. Civil 
Service Commission on April 29 to secure 
eligibles from which to make certification to 
the position of blacksmith, $720 a year, 
Blackfeet Agency, Mont., and vacancies re- 
quiring similar qualifications as they may 
occur. Attention is invited to the fact that 
applications for the position of blacksmith 
may be filed at any time, but only those 
properly executed and filed, in complete 


form, with the U. 

sion, Washington, 
of closing business on At 
considered for the specif. 
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MAGNETIC OBSER\ 
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SANITARY INSPEC’ 
N. Y.—Following are the { 
upon the eligible list for 
lay sanitary inspector, exan 


28, Isaac L. Dunn (veteran 
St., 84.70; John E. Sayle 


Waverley Pl., 77.5; William Pp 
West 107th St., 90.40; Geor; 
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87.80; Bernard J. Healy, 207 | 
86.80; Herman Koogh Vander. °- 
Brooklyn, 86.70; Paul Ster: 
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ENGINEER.—Arizona—An examination will Coneret! 
be held by the U. S. Civil Service Cor 

sion on April 15 to secure eligib\ n 
which to make certification to fil! a vacancy forced 


in the position of engineer (with knowledg tion to 
of ice machinery, pumping nd elect hange 
plants), $900 a year, Indian Service t will 
rado River Agency, Ariz., and vacar with & 
they may occur in the Indian Service Marque 
the specific vacancy indicated a! a now 
amination in steam, electrical! 1 
engineering is required. Owing to 
varying conditions in the variou tte 
agencies of the Indian Service ree 
gineering examinations will 
the following separate branches foc 
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in which they desire to be ex 
should state as definitely as pos é 
perience they have had which wou! 
qualify them in the branches selected . . 
aries, $480 to $1,000 a year. The majority DRAW 
of the appointments, however. are mad a. 
salaries of $720, $840 and $90 a year i 
limit, 20 years or over on the date of th This 
amination. Application Form 1093 tive © 
form being required in case more than one bi 
branch is selected. Two days wil! be re naker 
quired in case more than three branches are BELT 
taken. Col 
+ tra 
INDUSTRIAL NOTPFS. 
THE STANDARD BRIDGE TOOL ©? well i 
Pittsburg. Pa., advises that, to ommodate 
its constantly increasing business, ‘arget META 
quarters have been taken in the Curry Bids 4 Co 
Fourth and Ross Sts., Pittsbure 32 
THE YOUNGSTOWN CAR MFG. (9. The 
Youngstown, Ohio, builders of wood and steel ings « 
cars for industrial service, announce that Be 
Parker V. P. Dodge, Pittsburg r Mii 
of the manufacturing company. ef WAT! 
manently located at 406 House Piig., Pitts PI 
burg, Pa. a I 
THE NEW YORK CENTRAL Thi 
RIVER R. R. CO. has awa Swat 
American Locomotive Co. of Sch: . et 
contract for the building of 148 | = of Oc 
of various types, at a cost appres'm MECI 
$2,500,000. The locomotives wil! 
the Schenectady works. The le 1 
to include 20 Pacific type passen 
45 consolidation freight, 29 Mer 
for use on the main line, and 
engines. On the Boston & Alb: gene 
passenger engines, 20 consolida’ 
10 switching engines of th: COR 
dered will be used. C 
In addition to the above, the { 
also contracted for the delive: Th 
tons of steel rails for the lines 
falo. George Kittredge, G Cor! 
Station, New York, is Ch. Engr by } 


pany. 
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ND TRACK SUPPLY ASSO- 
E ROAD officers as follows at the 
clATION Sa in Chicago last week (in con- 
eeting held nibits at the annual con- 
t Railway Engineering and 
«Way Association): President. 
Cleveland Frog & Crossing 
0.; Vice-President. W. 
th, Porter & Co., Pittsburg, 
nd Treasurer, John N. Rey- 
Co., Chicago. 
1, on account of the possi- 
» arising from the fact that 
American Concrete Steel Co., 
“4s similar to that of a con- 
--y whose home office is in 
‘hich the American Concrete 
knowledge at the time of its 
is company has decided to 
its name from that of the 
e Steel Co, to the Maxwell 
co. Home office is in the 


rye EXPANDED METAL & CORRU- 
7 BA; ©O., St. Louis, Mo., advises 
among 


larger orders recently placed 
-ny the following are noted: 
-ernment at Manila, 500 tons 
. for use on the island, pur- 
Paul S. Carter, P. A.. New 
en Lloyd Contr, & Bldg. Cg, con- 
tew high school in St. Louis, 
(or “-rugated bars. Wm. A. Enge- 
tractor for reinforced concrete re- 
) to be built at St. George Ferry 
ciaten Island, N. ¥., as part of 
inicipal improvements of Bor- 
mond: 600 tons corrugated bars. 
DUCQUESNE STEEL FOUNDRY, 
‘ea a larga plant in the Pitts- 
district, in January decided to adopt the 
burg Gist. -ystem to operate the works for- 
yen by steam. The initial equip- 
onsist of a 400-HP. (max.) West- 


th the co! 


ict for power as well as lighting, 


bare Siow rates as to render gas power the 
sheapest form 
onion of the country. 

THE WESTINGHOUSE ELECTRIC & 
MFG. CO. has recently completed the instal- 
hon of a large number of motors for the 


4 acl Paper Mfg. Co. of Mexico. 
San ers ae in capacity from 10 to 
1 HP. They will be used in the operation 
of several machines and tools in the factory 
the San Rafael Co., which is located about 
8 miles from the City of Mexico. The com- 
vy obtains its electric current for driving 
rv motors from the Mexico Light & Power 
ro at a potential of 20,000 volts. Six 120- 
KW. oil insulated transformers reduce this 
urrent to a working pressure of 440 volts. 
\ switchboard to control the various trans- 
formers and motor circuits is furnished with 
the contract as well as a number of indi- 
vidual switchboard panels located near each 
motor, This installation is considered the 
most modern and economical plant of its 
kind in the Republic of Mexico. 


THE MANAGEMENT of the Weber Steel 
Conerete Chimney Co. of Chicago announces 
that, owing to increasing its field of activity 
n taking on other kinds of plain and rein- 
forced concrete construction work, in addi- 
tion to chimneys, it has been decided to 
hange the name of the company. Hereafter 
t will be known as The Weber Company. 
with general offices, as before, at 929-934 
Marquette Building, Chicago. The company 
s now prepared to carry out contracts for 
all kinds of conerete and reinforced work, 
including foundations, walls, buildings, sew- 
ers, chimneys, etc., and already have some 
large contracts in these different lines under 
construction. The Weber Company now has 
branch offices in the following cities: New 
York, Atlanta, Cincinnati, St. Louis. Hous- 
ton, Memphis, Minneapolis, Denver, Salt 
Lake City, Los Angeles, San Francisco, Se- 
attle. Foreiga offices: London, England, 
Paris, France. Halle a/S, Germany. 


a 
> 


TRADE PUBLICATIONS. 


DRAWING INSTRUMENTS.—Theo. Alteneder 
& Sons, Philadelphia, 21st Edition. 5% x 
§ ins.; pp. 109; illustrated. 

This is the latest edition of the descrip- 
tive catalog of the well-known instrument 
maker, 

BELT CONVEYORS.—The Jeffrey Mfg. Co., 
Columbus, 0. 6 x 9 Ins.; p. 48; fllus- 
trated, 

The application of the rubber belt con- 
veyor to all kinds of industrial plants is 
Well illustrated in this pamphlet, 

METAL DOORS.—Dahlistrom Metallic Door 
Co , Jamestown, N. Y. 11 x 14 ins.; pp. 
82; illustrated. 

. The present catalog gives numbered draw- 

‘ngs of the many moldings which this com- 

pany makes for metal doors and entries. 

WATER J Forbes 

lladelphia, 4 ns. ; 

Pp. 16; illustrated, 

This apparatus for sterilizing drinking 
water was deseribed in Engineering News 
of Oct. 31, 1907. 


MECHANTC AL DRAFT.—Green Fuel Econ- 
smizer Co., Matteawan, N. Bulletin 
‘per; 6 x ins, 

Mechan'-n! draft for bofler plants with and 


without economizers is described in a very 
genera! y. 


Bur on, Iowa. ‘aper; 

op. 24; illustrated, 

ae ® Proper nomenclature of all parts of 

nes made by this firm are shown 


rawings, 


STEAM TURBINES.—De Laval Steam Tur- 
bine Co., Trenton, N. J. Bulletin 501. 
Paper; 7 x 4% ins.; pp. 30; illustrated. 

De Lavel Turbines for driving dynamos, 
blowers and centrifugal pumps are described 
and illustrated. 

WATER TUBE BOILERS.—Murray Iron 
Works, Burlington, Iowa. Catalog 60. 
Paper; 12 x 9 ins.; pp. 40; illustrated. 

This company’s design of boiler, with lon- 
gitudinal’ drums, sheet steel headers and 
straight tubes, is pictured and described. 
STEEL.—Park Drop Forge Co., Cleveland, 

Ohio, ‘Short Stories About Steel.’’ Pa- 
per; 4% x 6% ins.; illustrated. 

In a series of pamphlets to be issued from 
time to time this concern will outline the 
story of the advances in making iron and 
steel. 

STEAM SPECIALTIES.—Strong, Carlisle & 


ne Co., Cleveland, O. Paper; 6 x 
ns. 


Special auxiliary apparatus, for steam 
plants, such as feed-water heater controllers, 
pump governors, traps, reducing and reg- 
ulating valves are described. 

TUNGSTEN LAMPS.—National Electric 
- Association (Engineering De- 
partment), Cleveland, O. Paper; 6 x 9 
ins.; pp. 14; illustrated. 


This bulletin gives a description of the 
tungsten lamp and its characteristics, to- 
gether with tables of cost and efficiency. 
WIRE JOINTS.—Railway Specialty & Sup- 


ply Co., Chicago, Ill. Paper; 6 x 9 ins.; 
pp. 4; illustrated, 


These ‘‘Rapid”’ pin and block joints are in- 
tended as substitutes for the ordinary 
soldered joints in electric wires for signaling 
and other work. 

PAINTS FOR METAL WORK.—Wadsworth- 


Howland Co., Chicago. Paper; 5% x 8 
ins.; pp. 4; illustrated. 


The company’s carburet black is a pre- 
servative paint for steel bridges, bridge 
floors, cars, etc., and is said to be proof 
against both rusting and acid corrosion. 
ROAD GRADING MACHINE.—The_ Baker 


Mfg. Co., Chicago. Paper; 6 x 6% ins.; 
illustrated. 


The ‘20th Century’ grader is a_ light- 
weight machine handled by two to four 
horses. It can be used for street and ditch 
work, leveling fields for irrigation, and a va- 
ticty of other purposes. 
CEMENT.—The_ Edison 

Co., New Village, N. J. 
64; illustrated, 

The plant of the Edison Portland Cement 
Co. is described and illustrated in this cata- 
log, together with many buildings in which 
the cement there made is used. 
CONTRACTORS.—The Ley Construction Co., 

Springfield, Mass. 4% x 9% ins.; pp. 20: 
illustrated. 

The title of this booklet explains its con- 
tents: ‘‘Views of Some of the Work Done 
by the Ley Construction Co. and Fred T. Ley 
& Co., Inec.’’ Most of the work is concrete 
construction. 

GEARS.—Frank Burgess. Norfolk Downs, 


Mass. Catalog El. Paper; 3% x 6 ins.; 
pp. 88; illustrated. 


This pamphlet gives a great amount of 
condensed data on spur, bevel, miter, in- 
ternal, worm and spiral gears of all materials, 
and on chains, bearings, couplings, etc. 


CLAMPS FOR CONCRETE MOLDS.—J. H. 
Sullivan, 99 Norris Block, Grand Rapids, 
Mich. Paper; 2 circulars; 8% x 11 ins; 
illustrated. 


These sheets illustrate clamps which avoid 
the use of nails or bolts in erecting forms 
for concrete wall, thus avoiding injury to 
the timber. 

SPIRAL RIVETED PIPE.—American Spiral 


Pipe Works, P. O. Box 485, Chicago, Ill. 
Paper; 8 x 10 ins.;: pp. 16; illustrated. 


Spiral riveted pipe for power plants, hy- 
draulic mining, refrigerating plants, etc., is 
described and illustrated. Several pages 
show forged steel fittings for such pipes. 


GAS AND GASOLINE ENGINES.—Jacobson 
Machine Mfg. Co., D. B. Hoffer & Sons, 
Representatives, Reading, Fa. Bulletin 
F. Paper; 9 x 6 ins.; pp. 16; illustrated. 


The various parts of a line of small in- 
ternal combustion engines, from 3 to 35-HP., 
are described. These engines are “hit and 
miss’ types for farm and portable installa- 
tions. 
MACHINERY.—Mead-Morriscon 


g. Co., Cambridge, Mass. Catalog 
“E 1907.’ 6 x 9 ins.; pp. 156; illustrated. 


This is a sized and listed catalog of all 
sorts of hoisting machinery for quarrymen, 
bridge builders, railroad, dock, sewer and 
subway construction, dredging, logging, haul- 
ing and erecting. 


PAVING.—Hassam Paving Co., 


Portland Cement 
11 x 8 ins.; pp. 


Worcester, 


Mass. 9 x 6 ins.; pp. 28; illustrated. 
The Hassam pavement is a patented con- 
crete construction which has been used with 
considerable success in many cities of the 
country. Views are shown in this pamphlet 
of several examples of its use. 


CONCRETE PILES.—Raymond Concrete Pile 
Co., New York City. 7 x 10 ins.; pp. 11; 
illustrated. 


This is a reprint of an article written by 
Walter Mueller and published in the ‘‘Record 
and Guide’ of New York. It is entitled “The 
Concrete Pile Foundations for the New Hos- 
pital Buildings at Ellis Island.”’ 
BOILER-ROOM PRACTICE.—Lake Erie 

Boiler Compound Co., Buffalo, N.Y. 
“Scalology."" Paper; 6 x 8% ins.; pp* 
26; illustrated 

This new “house organ"’ is started with 
the expressed purpose of giving out inter- 
esting information on engine and _ boiler- 
room practice. There is the usual amount 
of lighter-vein matter. 

RAILWAY DITCHING MACHINE.—The 
Browning Engineering Co., Cleveland, 
Ohio. Paper; 6 x» 9 ins.; pp. 8; illus. 
trated. 

This machine resembles a locomotive crane 
adapted to travel along the cars of a work 
train, and having a dipper arm and bucket 
earried by the boom, and portable track is 
laid for the machine. 

VOLUTE CENTRIFUGAL PUMPS.—Law- 
rence Machine Co., 40 Island St., Law- 
rence, Mass. Bulletin 13. Paper; 6 x 
9 ins.; pp. 16; illustrated. 

Beside some description of construction de- 
tails of the Lawrence volute pump, there Is 
much general information on friction losses, 
eapacity and power requirements, weights 
and dimensions, fittings. etc. 
HIGH-DBGREE VACUUM APPARATUS.— 

Alberger Condenser Co., 95 Liberty St., 
New York 

Dry vacuum pumps, 
towers, heaters, etc., for use in connection 
with evaporating apparatus for the man- 
ufacture of sugar, glue, glycerine, con- 
densed milk, ete., ete., are described and 
their particular functions noted. 

STEEL TIRES.—Standard Steel Works Co., 
Philadelphia, Pa. Paper; 9 x 6 ins.; pp. 
38; illustrated, 

This is a reprint of a paper read before the 
Western Railway Club by Mr. Geo, L. Nor- 
ris, on ‘‘Courses of Defects and Failures in 
Steel Tires.”’ It is illustrated by views of 
flaws and etched cross-sections of tires show- 
ing the character of the metal. 

CONCRETE AND EARTH MOVING MA- 
CHINERY.—Chicago Concrete Machinery 
Co., 20 South Canal St., Chicago, Ill. 
§ x 9% ins.; pp. 48; illustrated. 


This is an illustrated and dimensioned 
catalog of concrete mixers, concrete eleva- 
tors, friction hoists, wheelbarrows, concrete 
carts, rock crushers, dump boxes, grading 
machines and similar machines for concrete 
work. 

AIR DRILLS.—The C. T. Carnahan Mfg 


Co., 36th and Wazee Sts., Denver, Colo. 
7 x 10 ins.; pp. 40; illustrated. 

There is in this 1908 edition of the regular 
catalog issued by this company a complete 
description of the Murphy air hammer rock 
drills and accessories, embracing in their de- 
sign and application the Carnahan system of 
breaking rock. 

CEMENT.—Coplay Cement Co., 517 Pennsyl- 
vania Bldg., Philadelphia, Pa. 6 x 9% 
ins.; pp. 14; illustrated. 

The cement manufactured by this com- 
pany, called ‘‘Saylor’s Portland Cement,’’ is 
claimed by them to have been the first Port- 
land cement made in this country. They show 
in this pamphlet some of the recent work in 
which it has been used. 

ELECTRIC RAILWAY AND LIGHTING 
PROPERTIES.—Stone & Webster, 147 
Milk St., Boston, Mass. Leather; 5 x 
7% ins.; pp. 68; illustrated. 


This company constructs and manages street 
railways all over the country and annually 
issues a statement, such as the above, giving 
the location, description and financial con- 
dition of the various properties. 

METAL FORMS.—The Duralite Co., 42 


Broadway, New York City. 6 x 9% ins.; 
pp. 11; illustrated. 


Duralite is a metal forming to be used for 
centering for brick or concrete construction. 
It consists of two outside layers of sheet 
metal joined by an intermediate truss-like 
web of corrugated metal. It can be bent 
into arch centering to great advantage. 
RECORDING WATER LEVEL GAGE.—The 


Bristol Co., Waterbury, Conn. Paper; 8 
x 11 ins.; pp. 12; illustrated. 


In this device a double bell casting is 
fixed at the desired minimum water level. 
A diaphragm of thin sheet rubber is placed 
between the halves of the bell, so that the 
water pressure below compresses the air 
above. The air thus compressed is trans- 
mitted through a flexible copper tube to the 
recorder, which may be located at any con- 
venient distance from the water and may be 
equippedy with daily or weekly charts. The 
recorders have also been developed for use in 
oil storage tanks. The recorders for either 
water or oil may be made to indicate either 
depth or volume, 


condensers, cooling 


DREDGES.—Atlantic Equipment Co., 
Broadway, New York City, 9 x 6 ins; 
pp. 48; illustrated. 

The pamphlet contains a chapter to each 
type of dredge which the company is pre- 
pared to build the elevator, the 
hydraulic and the gold dredge. These ma 
chines are built after the designs of Mr. A 
W. Robinson, M. Am’ Soc. C. BE. 

STEAM HEATING APPARATUS.—Warren 
Webster & Co., Camden, N. J. Part 5, 
General Catalog. Paper; 6 x 9 ins.; 
pp. 32; illustrated 

This catalog describes a system of steam 
heating in which several specialties made by 
this concern are to be used, notably of] and 
air separators, feed-water heater, grease 
traps, vacuum pumps and automatic valves 
of several kinds. 

CONCRETE FOR RESIDENCES.—Vulcanite 
Portland Cement Co., Fuller Bldg., New 
York City. Vulcanite pamphlet No. 
6 x 9% ins.; pp. 16; illustrated 

Mr. Alfred Moyer, Assoc. Am. Soc. C. E., 
describes in this pamphlet a residence re- 
cently erected mainly of concrete, at South 
Orange, N. J., im which a remarkably art 
istic effect was gained by a judicious use of 
selected aggregates in the exposed concrete, 
ASHPITS FOR LOCOMOTIVES.—W, B. Ord 

McAdam, N. B., Canada. Paper; 6 x 8% 
ins.; pp. 4; illustrated 

In the Ord ashpit the cinders are dis 
charged into steel buckets under the engin« 
track; the pit is wide enough to allow of 
their being wheeled out on lateral tracks 
They are then hoisted and dumped by a 
revolving pneumatic crane The 
in use on the Canadian Pacific Ry. and In 
tereolonial Ry. 


the dipper, 


ystem is 


PYROMETERS.—Chas. Engelhard, 41 Cort- 
landt St., New York City. Paper; 6 x 9 
ins.; pp. 56; illustrated, 

The major part of this pamphlet consists 
cf testimonials and recommendations from 
users of the Le Chateller pyrometer as 
made by the W. C. Heraeus Platinum Works 
of Germany There is 
tion of ** apparatus and several pages of 
melting points, tempering heats, ete. " 


however, a descrip 


PUMPING MACHINERY.—Blake & Knowles 
Steam Pump Works, 118 Liberty St., 
New York. Catalogs K-SO0O and B-SOS 
Paper; 6 x 9 ins.; illustrated. 

K-800 gives tabulated data on the Knowles 
pumps of all varieties; boiler, tank service, 
mining, steam and motor driven, etc. Simi 
lar information is included on air compres- 
sors, condensers, air pumps, feed-water 
heaters, and pump fittings, 

B-808 is a list of parts of Blake pumps 
WATER STERILIZERS.—Forbes Co., 

delphia, Pa. Paper; 6 x 9 Iins.; 
illustrated. 

The Forbes water sterilizer was described 
at great length in Engineering News of Oct 
31, 1907. The pamphlet before us presents 
various quotations in support of the desir 
ability of securing pure water, and also in 
support of the claims of the Forbes water 
sterilizer as a means to that end. Illustra 
tions and text are used to describe the Forbes 
apparatus, 


Phila 
pp. 16 


LOCOMOTIVES.—Baldwin Locomotive Works, 
Philadelphia, Pa. Paper; 9 x 6 ins.; pp. 
32; illustrated. 

This bulletin (No. 64) deals with locomo- 
tives built by this firm for the Central Ry. 
of Brazil, beginning with three engines in 
1862, and aggregating 296 at the end of 
1907, in which latter year 15 locomotives 
were delivered. The several classes of en- 
gines are described, showing the develop- 
ments in design and size. 


TRENCH EXCAVATOR.—Geo. W. Parsons 
Co., Newton, Ia.; Geo. F. Lambert, Ob- 
servatory Building, Des Moines, Ia Pa- 
per; 544 x 8 ins.; pp. 16; illustrated 

In the Parsons machine, the excavation is 
done by a chain of buckets, adjusted to any 
desired depth, and the material is delivered 
upon a lateral conveyor. The methods of 
operating are described, and the machine is 
shown at work on different con‘racts for 
trenches 5 ft. and 7% ft. wide, 20 ft. deep 
The frame which carries the buckets has a 
lateral travel so that any desired width of 
trench can be excavated. 

WATER AND OIL, JET APPARATUS 
Schutte & Koerting Co., Philadeiphia, Pa 
Catalogs 2 M, 4 Q, Paper; & 11 
ins; pp. 12, 4 and 12; illustrated 

The first section named describes a water- 
jet for draining cellars, pits and pool#; a 
water economizer for fountains; sand wash- 
ing and ash removing apparatus 

The second named bulletin shows a water- 
jet apparatus for priming syphons,* pumps, 
air vessels, ete. 

The third section shows the design of a 
system of oil burners in which the oil is 
heated, under pressure, to a degree higher 
than atmospheric flash point and sprayed 
under the boiler. 


be | 
r 
sé engine of the ree-cylinae 
- e i type, direct connected to a 
“KW itor which will serve the 
~-sious motor drives around the plant. The 
+ will operate on natural gas, which is | 
able larg uantities in the Pitts- ¢ 
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HOLLOW TILE FIREPROOFING.—Henry 
Maurer & Son, 420 Bast 234 St.. New 
York. 6 x 9 ins.; pp. 54; illustrated. 

The title of the pampblet is ‘Illustrated 
and Descriptive Catalog of the ‘Herculean,’ 

Flat Arch (Terra Cotta) and ‘Phoenix’ Hol- 

low Wall Construct§on."”” The former of 

these two constructions is built of semi- 
porous terra-cotta, in blocks 12 x 12 ins. in 
plan and from 6 to 12 ins. in depth, rein- 
forced with T-bars which are embedded be- 
tween the blocks in cement mortar. The sec- 
ond of the above noted constructions is simi- 
lar to the first except that the blocks are 
smaller so as to be suitable for walls and 
are reinforced with plates instead of T-bars. 


HAMMER DRILLS.—Sullivan Machinery Co. 
Railway Exchange, Chicago, Paper; 6 
x 9 ins.; pp. 12; illustrated. 


This bulletin describes the Sullivan hammer 
drills for mining work, and also the hand 
drill for the same class of work. The com- 
pany’s %32-page bulletin for February also 
gives particulars of cost of such work. It 
also shows the use of channeling machines 
in quarries, diamond drilis in the Mapimi 
copper mines (Mexico), rock drills in tunnels 
on the New York, New Haven & Hartford 
Ry., and mechanical conveyors for use in 
connection with coal mining machines. 
GRADING MACHINES, SCRAPERS AND 

DUMP CARS.—Western Wheeled Scraper 
Co., Aurora, Tl. Paper; 9% x 6% Ins.; 
pp. 104; illustrated. 

This is an illustrated catalog of a great va- 
riety of machines and appliances for the 
excavation and handling of material in con- 
struction and other work. Wheel and drag 
scrapers, grading plows, grading and ditch- 
ing machines, dump cars of 3 to 18 yds. ca- 
pacity, rotary dump cars and dump wagons 
are all shown in great variety. Among the 
specialties are rock crushing and handling 
plants for road and concrete work, and rail- 
way spreader cars for leveling material 
dumped for making banks. 


CONCRETE MIXING, ROCK CRUSHING 
ANY EARTH HANDLING MACHIN- 
ERY.—Chicago Concrete Machinery Co., 
20 South Canal St., Chicago, Paper; 
6 x 9% ins.; pp. 48; illustrated. 

The first part deals with portable and sta- 
tionary concrete mixing plants with the 
Chicago drum mixer, charging hopper, etc., 
and a bucket elevator for carrying the con- 
crete to the upper floors of a building and 
automatically discharging it into a receiving 
hopper fan while the wheelbarrows or carts 
are filled. The second part deals with rock 
crushing, screening and elevating machin- 
ery. The third part includes grading and 
road picking machines, and dump wagons. 
Other specialties are steel carts and wheel- 
barrows for handling concrete, and a corru- 
gated metal culvert for roads, Several tes- 
timonials are given from users of the con- 
crete mixers. 

ELECTRICAL APPARATUS.—The General 
Electric Co., Schenectady, N. Y. Bul- 
letins. Paper; 8 x 10% ins.; !lustrated. 
Sulletin No. 4,544 describes the present 

design of switchboards for railway use. The 
various forms of apparatus used in connec- 
tion with the panels, details of construction, 
ete., are described and illustrated. Com- 
plete tables of catalog numbers, capacities, 
etc., and dimension sketches, are given. 

An artistic edition of Bulletin No. 4,548 il- 
lustrates typical examples of direct and al- 
ternating current motors, installed on a great 
variety of lathes, drills, grinders, punchers, 
shears, boring mills, and similar tools, which 
are suggestive of their adaptability to this 
character of service. A short description of 
typical motors, rheostats and controllers is 
followed by some 15 pp. of half-tone illus- 
trations showing the motors installed on 
tools of various manufacturers, from small 
portable drills to heavy punches, boring 
mills and engine fathes. 

In Bulletin 4,554 a line of portable indi- 
cating instruments is described. The volt- 
meters and wattmeters are constructed on 
the direct-reading dynameter principle, the 
ammeters on the well-known Thomson in- 
clined coil principle. The pointer fluctua- 
tions are dampened by means of Foucault 
eurrents set up in a thin aluminum segment 
attached to the shaft. Mechanically, the in- 
struments are strong and light, and of small 
size, so that several instruments may be car- 
ried with ease, Catalog numbers, capacities 
and list prices are given in the Bulletin, 
and full sized sample scales of the various 
instruments reproduced. 


In Bulletin No. 4,555 the application of 
electricity to cement plants is described 
and much information is given regarding 
the different processes and the apparatus 
used. The bulletin suggests how general 
electric equipment will successfully meet the 
requirements. A list of cement plants us- 


ing general electric apparatus gives a num- 
ber of the equipments already installed. 


A luminous arc rectifier system, described 
in Engineering News, Sept. 12, 1907, is 
shown by Bulletin 4,556. A partial list of 
equipments furnished by the General Electric 
Company gives an aggregate of over 12,000 
lamps already. installed. 

This concern has designed a new line of 
cylinder controllers, with improved magnetic 
blowouts, which can be used on systems on 


which the voltage peaks reach 750 volts. At 
present three controllers known as the K-34, 


K-35 and K-36 are being built and are de- 
scribed in Bulletin No. 4,557, The K-34 
controller is suitable for use with either two 
130-HP. or four 75-HP, motors, the K-35 
with either two 100-HP. or four 50-HP., and 
the K-36 with two motors only, each of (#0 
HP. or less, The K-34 and K-35 controllers 
are provided with bridge connections and 
maintain full current through all motors 
during the transition period from series to 
parallel, giving a smooth acceleration and 
reducing the strain on motors and gearing. 
A powerful magnetic field in the controller 
box is produced by means of individual 
blowout coils and arc chutes which insures 
the extinction of the arc under all operating 
conditions and reduces the burning and re- 
pairs to a minimum, The bulletin gives the 
details of construction and dimensions of the 
different controllers. 


A standard line of switchboard panels has 
been designed for small isolated plants 
where conditions make it desirable to use 
a circuit breaker on the board in place of 
the combined lever-switch and fuse which 
has been generally used on this type of 
ganel in the past, These are described in 
Bulletin 4,558. The panels provide for con- 
trolling 125-volt generators of from 5 to 
120-KW. capacity, and 250-volt generators 
of from 10 to 240-KW. capacity, and are 
made for controlling from two to six feeder 
circuits, The equipment of feeder panels 
and the combination generator and feeder 
panels are described, details of the instru- 
ments, circuit breakers, switches, mounting 
of rheostats, etc., are given, and dimensioned 
drawings with diagrams of connections and 
tabulations of the various capacities are in- 
cluded. 

In Bulletin 4,559 there are described lines 
of motor-starting rheostats and panels for 
direct-current installations. On these pan- 
els the terminals are few and simple, ar- 
ranged to minimize trouble from bad con- 
nections, The starting rheostat on these 
panels is connected with a line switch and 
fuses or a double pole circuit breaker. Di- 
mension diagrams are printed for different 
motor-capacity outfits. 


The annual fan catalog of this company 
appears as Bulletin 4,560 in artistic form, 
shows the line of desk and column fans for 
alternating and direct current circuits, 


Bulletin 4,562 describes a line of mill mo- 
tors intended for use where heavy inter- 
mittent loads are thrown upon the driving 
machinery. They are suitable for rolling 
mills, hoists, turntables, conveying machin- 
ery, etc., and are made in two types, one 
for direct-current circuits and the other for 
alternating, designated as MD and MI re- 
spectively. Both types are built in sizes 
from 30 to 150-HP. The direct-current 
motors are wound as series, shunt or com- 
pound machines and the alternating-current 
motors are of a three-phase induction type 
with a polar-wound rotor connected to col- 
lector rings. 


Bulletin 4,563 shows a new electric rail- 
way track switch indicator in a weather- 
proof case. 


A line of centrifugal air compressors, de- 
veloped by the General Electric Co., is de- 
scribed in Bulletin 4,564. These machines 
are similar te the well-known centrifugal 
pump in both appearance and operation, and 
consist essentially of a rotating impeller 
surrounded by a suitable easing with an 
intake opening at the center and a dis- 
charge opening at the circumference. The 
present designs are based on a series of 
experiments carried on for several years. 
Compressor sets are furnished driven by 
Curtis steam turbines, direct-current mo- 
tors and induction motors. Among the in- 
dustrial applications are mentioned foundry 
cupola service, for gas furnace service, where 
a constant pressure is maintained, and for 
exhauster service in sulphite pulp mills, 
chemical works, etc., where a small de- 
gree of vacuum is required. They can also 
be used for the ventilation of deep mine 
shafts, copper smelting industries, kilns, 
glass and bottle works and filtration and 
purification plants, 


CATCH BASINS.—Hannagan Catch Basin 
Co., Lawrence, Mass. Paper; 6 x 9% 
ins.; pp. 32; illustrated. 


The catch basin here described in detail is 
provided with specially designed removable 
iron cover which, with its setting, forms an 
inlet that makes unnecessary the cutting of 
a slot in the curbstone. The manhole is 
also equipped with a “‘cement valve, plug 
and bar.’”’ The so-called cement bar is made 
of reinforced concrete and supports a brick 
partition trap and also a cement valve. The 
latter is really a circular plug finished on its 
outlet side to fit a series of eccentric re- 
cesses, thus facilitating the removal of the 
plug from above by means of a lifting chain. 
By removing the plug and inserting a pipe 
connected with a hand pump, the water 
above the sediment in the catch basin can 
be discharged to the sewer, leaving only the 
solid matter to be removed from the catch 
basin, The trap is so designed, the pamph- 
let states, that the oil introduced to pre- 
vent the development of mosquitoes cannot 
be flushed out by every rainfall. 


For other Proposai Advertisemenis 
see pages 47, 48, 149, 50, 54, of Adver- 
tisements and Construction News 
page 10S. 


WATER-WORKS. 
Staatsburgh, N. Y. 

Sealed proposals for a water-works plant 
for the Staatsburgh Water Company, under 
five separate divisions will be received at 
the office of Harry C. Barker, Attorney, No. 
54 Market St., Poughkeepsie, up to 12 o'clock 
M., Saturday, April 4th, 1908. The division 
of work and materials to be furnished are 
approximately as follows: 

A storage reservoir complete. 

4,500 feet riveted steel pipe. 

11,000 feet cast iron pipe. 

Valves, gates and hydrants. 

. Trenching, setting valves, hydrants, etc. 

All bids to be made out on blanks fur- 
nished by the engineer, and to be marked 
under seal: ‘Proposal for the Construction 
of Water-Works for the Staatsburgh Water 
Company,’’ and directed to Harry C. Barker, 
54 Market St, Poughkeepsie, N. Y. 

Bidders may bid on as many divisions-as 
they choose, but a certified check for $250.00 
will be required under each division to in- 
sure the successful bidder will enter into his 
contract. 

Plans and specifications are on file in the 
office of the engineer in charge, 54 Market 
Street, Poughkeepsie, N. Y., copies of which 
will be furnished on receipt of two dollars 
on application to the engineer. 

The company reserves the right to reject 
any or all the bids submitted, or to accept 
any that may be advantageous to the com- 
pany. 


STAATSBURGH WATER CO., 
B. H. BREVOORT, 
Engineer-in-Charge, 
54 Market St., Poughkeepsie, N. Y. 
13-1t 


PUMPING ENGINE. 


White Plains, N. Y. 

Proposals will be received until 12.00 
o'clock noon, April 17th, 1908, for one two 
million gallon triple expansion, direct acting 
condensing pumping engine erected complete 
on foundation in pumping station, Orchard 
Street, in the Village of White Plains, 
Westchester County, New York. 

Specifications are on file in the office of the 
Board of Water Commissioners of the Village 
of White Plains, New York. 

Copies of the same will be mailed on ap- 
plication. 

A bond of one thousand dollars ($1,000.00) 
must accompany each bid. 

The Board reserves the right to reject any 
or all bids. 

By order of the Board of Water Commis- 
sioners, 

JNO. N, HEENEY, 

13-3t Superintendent. 


INVITATION FOR BIDS FOR CAST IRON 
PIPE AND SPECIAL CASTINGS.—The Board 
of Public Works of Holyoke, Mass., will re- 
ceive at its office in Holyoke, until 1.30 
o'clock P. M., Friday, April 10, 1908, sealed 
bids for cast iron water pipe and special 
castings, so endorsed and addressed to the 
Chairman, and at the above time and place 
will publicly open and read the bids so re- 
ceived. Bidding blanks may be had upon 
application to the Board. Proposals must 
be accompanied by a certified bank check 
or lawful money to the order of the City of 
Holyoke, in the sum of Five Hundred Dol- 
lars ($500.00). The Board reserves the 
right to reject any or all bids or to accept 
any bid that in its opinion may be for the 
best interests of the City of Holyoke. OS- 
CAR C. FERRY, Asst. Clerk. Holyoke, 
Mass., March 24, 1908, 13-1t 


No, 13. 
STONE 

Sealed proposals to | 
extending from the int: mi Road 
nue of Two Rivers on : ay Ave. 
the Borough of Rum — 


Monmouth, N. J.) to t) 
4,041 feet in length w 
Board of Chosen Freeh 
of Monmouth at the c 
hold on the 13th day My 
o'clock in the forenoo; 
publicly opened. 
Specifications and al] 
to said construction may a 
to E. Bverett Throckm: 
Long Branch, N. J., 
office in the Court Hou ee 
or of George W. Patte: Hs 
Board of Freeholders, A; a 
Each bidder must acco: 
with a certified check fo; 
lars, pgyable to the Dir 
as a guarant 
awarded to him he will ent 
with said Board for the 4 


formance of the work wi 


be executed, together wit! 
he 

successful bidder Within ¢ 
days from the time of awa — 
Ontract 


in the penal sum of at k 
mated cost of the work, w 
freeholders or a good and 
or trust company as sureti: 


duly approved by the Dir ype 
of Chosen Freeholders and 
missioner of Public Roads li ean 
for the faithful performar 


strict conformity with th: 
cations, 

The Board reserves the 1 
or all bids. 


WILLIAM B. 
Attest: 
GEORGE W. PATTERSO 


Clerk 


Dated March 23d, 1908. 


REPAIRING ASPHALT STREETS, 


Ill., 


I 
Sealed proposals will be rec: 


i until two 
(2) o’clock P. M., Tuesday, April 14th, A. D 
1008, for repairing all Asphalt ts (2.000 
8q. yds. more or less) in the ( of Peoria, 
Illinois. 

Proposals must be made out blanks 
furnished at the Office of the City Engi 
neer and be addressed to, 

E. A. FURRY, 
13-1t Commissioner of Public Works. 

TREASURY DEPARTMENT, Ovffice of the 
Supervising Architect, Washi: D. C., 
March 21, 1908.—Sealed propo will be re- 


ceived at this office until 3 0% 
the 4th day of May, 1908, and th 
for the construction (includi: 
gas piping, heating apparatus 
duits and wiring) of the U. S. | 
Bar Harbor, Maine, in acc 
drawings and specification, co; 
may be had from the Custodia 
Bar Harbor. Maine, or at this 
discretion of the Supervising 
JAMES KNOX TAYLOR, Super) 
tect. 


KEY WEST, FLA.—Sealed 
trpilicate, will be received unti! 
May Ist, 1908, for constructing 
lor, this city, a reinforced concret 
about 2,200 feet long; and for : 
in rear of same about 250.00) 
Information furnished on request 
should be marked ‘‘Proposals fo: 
or “Proposals for Fill’’ and 
CAPTAIN C. H. LANZA, Quai 


U. S. ENGINEER OFFICE, | 
S. C., March 23, 1908.—Sealed | 
furnishing materials and constri' 
ument on Kings Mountain Bat' 
Co., S. C., will be received ! until 12 


noon, April 23, 1908, and publicly 
opened. Information furnished 
tion. E. T. STUART, Capt., | 13-4t 


Situations Open 


MECHANICAL ENGINEER WA 2D 
be a graduate of one of — 
Technological Schools in M cal 
gineering. Experienced i: weyers 
and operation and in estims« cost = 
supervising erection and ns 
chinery. Of good executis y 
pable of exercising initiati to ont 
ering defects, in improvins ods = 
in determining upon new oe lest 
culated to reduce cost of pro 
be energetic, tactful ~~ 
ful, of sound character 
lute reliability. Must — to 


to invest. from 
$25,000 in the company, 


tory proof of the wisdom 
person qualified to meet all ee 


requirements will make 0 full par- 
communicating at once, 
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